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[Document  25 — 1915.] 


ANNUAL   REPORT 


PUBLIC  BUILDINGS  DEPARTMENT 


FOR  THE   YEAR   1914-15. 


Boston,  January  31,  1915. 

Hon.  James  M.  Curley, 

Mayor  of  the  City  of  Boston: 

Dear  ^n, —  In  accordance  with  section  24,  chapter 
3,  of    i  jvised  Ordinances  of  1914,   I  submit  the 

follow  the  annual  report  of  the  Public  Buildings 

Depf  it  for  the  year  ending  January  31,  1915. 

3  jpointment    as    superintendent    having    been 

ar-  d  by  the  Civil  Service  Commission,  I  assumed 

chc       ,of  the  department  on  May  15,  1914. 

The  department  has  the  care  and  custody  of  the 
following  buildings: 

City  Hall;  Courthouse  and  Police  Station,  East 
Boston;,  Municipal  Building,  South  Boston;  Municipal 
Building,  Upham's  Corner;  City  Building,  Codman 
square,  Dorchester;  City  Building,  Washington  and 
Ricliriodd  streets;  Curtis  Hall  Gymnasium  and  new 
Library  Building,  Jamaica  Plain;  Roxbury  Court- 
house; Thomas  Street  Schoolhouse;  Municipal  Build- 
ing, Tyler  and  Oak  streets,  and  all  other  buildings  in 
use  for  city  offices,  market  purposes,  halls  for  public 
meetings,  and  the  several  county  buildings;    also  hired 

• 


2  City  Document  No.  25. 

buildings  or  parts  of  same  used  for  city  offices,  county 
purposes,  wardrooms,  armories,  etc. 

The  original  .'appropriation  °fo$  gen6r&l  maintenance 
of  the  department  sfor :  the  'financial  '.year  1914-15  was 
$265,000,  and  to  th^;  amount :the  sum  of  $120  (interest 
of  the  Charles  E.  -'French  Fund,  to  be  expended  only 
for  repair^  pi*,  the  'Dig!  State  House)  was  added,  aKo 
a  refund  oil  'Qve)rpaj^en*t  in-'  jh'e  suiri,  6f  $156,  and  a 
transfer  from  the  Reserve  Fund  of  $311.02,  making  a 
total  appropriation  of  $265,582.02. 

One  of  my  first  duties  on  assuming  office  was  the 
moving  of  the  several  departments  occupying  outside 
rentals  to  the  City  Hall  Annex,  and  while  it  was  quite 
an  undertaking,  it  was  accomplished  with  dispatch  and 
with  as  little  inconvenience  to  the  departments  as 
possible.  I  found  in  locating  some  of  the  departments 
in  the  new  building  that  in  many  instances  partitions, 
counters,  etc.,  were  not  at  all  adaptable  to  the  needs  of 
the  department,  and  required  many  changes  in  order 
to  make  same  satisfactory.  I  also  found  many  <^^,cts 
in  construction,  some  omissions  and  a  genera  tre- 

paredness,  so  much  so  that  it  has  engrossed  the  ter 

part  of  my  time  to  date  on  this  building.     I  ca  sly 

say  that  the  buildim   ^  now  in  very  good  ore  nd 

I  can  henceforth  dev  ~e  of  my  time  to  the  de 

buildings,  some  of  wt  ^uire  considerabl  n- 

tion  the  next  year. 

Of  the   features  in  the  g^  ;^  al- 

lowing appear  to  be  the  most  pi  v. 

Painted   the   outside    and   inside  Le 

House;    installed  a  complete  sprinkler  sy, 
Wayfarers'  Lodge,  also  whitened  same  buildi 
out;     changed   the   interior   arrangement   o 
Street    Schoolhouse    to    make    same    suitab 
Overseeing  of  the  Poor  Department;  this  cor. 
new  complete  system  of  plumbing  and  show  .aim- 

ing of  a  new  fumigating  house  and  the  installation  of 
a  new  fire  escape;  new  gutters  to  the  extent  of  400 
feet  were  installed  on  Faneuil  Hall;  the  second  floor  of 
the  Old  Armory  Building,  corner  of  Maverick  and 
Bremen  streets,  was  reinforced  by  substituting  iron 
columns  for  some  of  the  old  wooden  ones  that  were  in 
bad  condition;  extensive  alterations  were  made  in 
the  Probate  Building,  occasioned  by  the  shifting  of 
departments;  raising  the  grade  of  the  yard  at  the  Munic- 
ipal Building,  Ward  16,  occasioned  by  the  falling  away 
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of  an  adjoining  bank;  extensive  carpentry  and  paint- 
ing at  05  West  Brookline  street,  to  fit  same  for  the 
Overseeing  of  the  Poor  Department  as  a  women's  lodging 
house;  and  considerable  plumbing  and  painting  in  the 
courthouse,  Pemberton  square. 

New  work  has  progressed  quite  rapidly.  On  orders 
issued  by  you  early  in  the  year,  that  all  work  on 
proposed  new  buildings  not  actually  in  process  of 
erection  should  be  abandoned,  nothing  further  was 
attempted  on  proposed  Municipal  Building,  Ward  12, 
and  Municipal  Building,  Roslindale. 

The  new  Municipal  Building,  Ward  7,  for  which  a 
total  appropriation  of  $122,000  was  made,  is  about 
completed  and  will  be  accepted  by  the  city  during  the 
coming  month.  This  building,  80  feet  by  80  feet,  two 
full  floors  and  one  mezzanine  story,  is  built  on  piling, 
capped  with  concrete  footings,  which  will  support  the 
concrete  foundation  walls.  The  upper  walls  are  of 
sand-struck  brick,  with  cast  stone  trimmings.  The 
basement  will  include  a  wardroom  4fL  feet  by  43  feet 
with  stage,  committee  room,  24  feet  square,  lobby  19  feet 
6  inches  by  18  feet  6  inches,  boiler  room,  fan  room,  coal 
room  and  lavatories.  First  floor  contains  library,  two 
reading  rooms,  shower  room,  office  and  waiting  room. 
Mezzanine  floor  includes  upper  part  of  library,  shower 
room,  toilets,  etc.  Second  floor  consists  of  a  gym- 
nasium with  large  stage  and  lighted  by  large  skylight 
25  feet  square.  There  are  three  staircases  in  the  build- 
ing, built  of  iron  stringer  rails,  iron  risers  .and  slate 
treads.  There  has  also  been  an  up-to-date  plenum 
system  of  heating  and  ventilating  installed  and  the 
building  is  lighted  b}^  gas  and  electricity. 

Municipal  Building,  City  square,  is  to  be  a  building 
of  buff  brick  with  limestone  trimmings,  three  stories 
in  height,  with  public  clock.  Work  has  not  progressed 
as  rapidly  as  it  should  owing  to  the  fact  that  the  build- 
ing was  built  in  parts  in  order  to  continuously  house 
the  Police  Department  during  construction.  It  has 
progressed,  however,  far  enough  to  permit  of  the  occu- 
pancy of  the  new  part  by  the  Police  Department.  The 
other  part  will  not  be  ready  for  occupancy  by  the 
District  Court  before  the  middle  of  the  coming  summer. 

Municipal  Building,  Ward  17,  for  which  an  appropria- 
tion in  the  sum  of  $5,000  was  provided  on  November 
26,  1912,  for  the  preparation  of  studies,  plans,  etc.,  and 
on  February  1,  1914,  an  appropriation  for  the  erection 
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of  the  building  in  the  sum  of  $125,000,  has  been  com- 
pleted and  accepted  by  the  city  on  January  20,  1915. 
The  following  description  of  the  building  is  eminently 
proper  at  this  time: 

This  building  is  located  on  the  corner  of  Vine  and 
Dudley  streets,  on  a  lot  formerly  occupied  by  the  Vine 
Street  Church.  Building  is  70  feet  by  109  feet,  con- 
sisting of  gray  tapestry  brick  and  gray  composition 
granite,  bush  hammered. 

In  the  basement,  besides  the  boiler,  fan  and  coal 
rooms,  are  two  large  separate  shower  rooms  with 
twenty-eight  marble  showers  and  dressing  accommoda- 
tions in  each;  the  walls  are  lined  with  white  enameled 
bricks;  the  floors  are  of  terrazzo.  The  first  floor  includes 
a  wardroom  50  feet  by  68  feet,  including  stage,  and  also 
a  branch  library  40  feet  by  68  feet. 

Directly  over  the  hall  and  library  on  the  second  floor 
is  a  large  gymnasium  with  a  first-class  running  track. 
In  connection  with  the  gymnasium  is  the  usual  locker 
room,  physician  and  medicine  rooms,  toilets  and  shower 
room.  There  are  two  iron  staircases,  one  finished  in 
marble  and  the  other  in  slate.  The  building  is  also 
equipped  with  a  plenum  heating  and  ventilating  system 
and  lighted  by  both  gas  and  electricity.  The  interior 
is  finished  throughout  in  a  first-class  manner.  The 
exterior  is  classical  in  design,  the  rough  texture  in  the 
tapestry  brick  and  gray  trimmings  making  quite  a 
beautiful  effect. 

Police  Station,  South  Boston,  about  90  per  cent  com- 
pleted, will  be  completed  probably  and  accepted  early 
in  the  spring,  when  same  can  be  turned  over  to  the 
Police  Department  for  occupancy. 

On  January  13,  1915,  a  contract  was  let  for  the  erec- 
tion of  a  police  station  on  Morton  street,  Dorchester, 
appropriation  for  same  being  $62,000.  Contract  calls 
for  completion  of  work  in  twelve  months  from  date  of 
contract.  This  building  covers  an  area  of  5,635  square 
feet  and  provides  for  an  up-to-date  police  station. 

The  exterior  of  the  building  is  colonial  buff  tapestry 
brick,  with  cherry-red  tapestry  brick  corner  quoins. 
The  exterior  of  basement  story  is  to  be  finished  with 
rough  cast  concrete  waterproofed  cement  plaster.  The 
roof  is  to  be  covered  with  red  asbestos  shingles  on  steep 
pitches,  and  the  flat  portion  with  asbestos  white  top, 
making  a  complete  fireproof  roof.  On  the  first  floor 
is  located  the  general  administrative  offices  with  signal 
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service,  also  the  guard  room  and  block  of  cells,  for 
male  and  female  prisoners,  and  a  matron's  room.  The 
second  floor  contains  sleeping  rooms,  lockers  and  bathing 
accommodations,  allowing  for  a  twenty-five  yen--,' 
normal  growth. 

The  following  buildings  or  parts  of  same  were  hired 
for  municipal  purposes: 


For  Offices: 


1  37  Pemberton  square. 

2  730-742  Tremont  Building. 

3  824-828  Tremont  Building;. 


3  919-920  Tremont  Building. 
3  926-927  Tremont  Building. 

3  1151  Tremont  Building. 

4  517-529  Huntington  Chambers. 

5  610-613  Huntington  Chambers. 
6 100  Summer  street. 

6  88  Summer  street  (vault  for  storage  of  ballots) . 

7  6  Beacon  street. 

For  Armories: 

2152  Washington    street,    Roxbury.     (Began    occupancy 

July  1,  1910.) 
25  Irvington  street.     (Began  occupancy  May  1,  1912.) 
7  Green  street.     (Lease  began  June  29,  1911.) 
243  Oliver  Building.     (Headquarters  of  Second  Brigade.) 

Lease  began  October  1,   1911;   delivered   up   premises 

March  15,  1914. 
130  Columbus  avenue. 
Officers'  Club  House,  Commonwealth  avenue  (headquarters 

Second  Brigade). 

For  Wardrooms: 

Maynard  Hall,   Ward   13.     (Lease  began   September   1, 

1911.) 
Minton  Hall,  Forest  Hills,  Ward  23. 

For  Ambulance  Station: 

15  National  street.     (Ground  lease.)     Land  held  on  lease 
made  for  twenty  years;  expires  on  November  28,  1919. 

For  County  Purposes: 

274  Boylston  street  (3  rooms),  for  Medical  Examiner. 

1  Lease  expires  May  31,  1915.     Part  of  rent  paid  by  Police  Department. 

2  Occupied  without  lease. 

3  Occupied  without  lease,  vacated  premises  August  1,  1914. 

4  Lease  expired  August  31,  1915,  vacated  premises  August  31,  1914. 

5  Occupied  without  lease,  vacated  premises  August  1,  1914. 

6  Vacated  premises  August  1,  1914. 

7  Vacated  premises  September  1,  1914. 
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The  ambulance  station  is  located  on  National  street, 
South  Boston,  on  land  leased  from  the  Carney  Hospital. 
The  station  is  open  day  and  night  and  answers  calls 
at  any  hour  and  in  any  section  of  the  city  for  persons 
desiring  treatment  at  the  Carney  or  other  hospitals. 


Number  of  accident  cases  during  year 
"  medical  cases  during  year 

"  surgical  cases  during  year 

Total        .        . 


228 
185 
227 

640 


Number  transferred  to  Carney  Hospital 


City  Hospital 

Children's  Hospital 

Cushing  Hospital  . 

Psychopathic  Hospital 

Lying-in  Hospital  . 

Long  Island  (to  boat) 

Peter  Bent  Brigham 

McCreight  Hospital 

Reed  Hospital 

Boston       Dispensary,       Bennet 

street    

Boston  Eye  and  Ear  Infirmary 
St.  Elizabeth  Hospital 
Good  Samaritan  Hospital    . 
New      England      Hospital     for 

Women  and  Children 
Free  Home  for  Consumptives 
Cullis  Home   . 
St.  Margaret's  Hospital 
Boston  Consumptives'  Hospital 
Holy  Ghost  Hospital    . 
Soldiers'  Home,  Chelsea 
Tewksbury,  Mass.,  Hospital  (to 

train)    . 
Infants'  Hospital 
Robert  Brigham 


411 

82 

19 

8 

10 

19 

7 

4 

1 

4 

3 

1 

17 

2 

15 
2 
2 
2 
2 
.     3 

12 

11 
2 
1 

640 


The  following  schedule  will  show  the  cost  of  main- 
tenance of  the  ambulance  station,  the  total  number  of 
patients  carried  and  average  cost  of  transportation  for 
each  patient  for  the  past  fifteen  years: 


Public  Buildings  Department. 


Year. 

Cost  of 
Maintenance. 

Total  Number 

of  Patients 

Carried. 

\  VI 

for  Bach 
Patient  <  landed. 

1900* 

$3,856  07 
6,241  78 
7,388  33 
6,224  78 
6,569  83 
6,920  16 
6,4S9  68 
6,793  75 
6,329  53 
6,495  03 
5,802  87 
7,120  62 
6,750  34 
7,598  79 
5,716  77 

394 
636 
736 
765 
653 
648 
637 
768 
830 
815 
708 
789 
844 
778 
640 

$9  78 

1901 

9  81 

1902 

10  03 

1903 

8  13 

1904 

10  06 

1905 

10  68 

1906 

10  18 

1907 

8  84 

1908 

7  62 

1909 

7  96 

1910 

8  19 

1911 

1912 

9  02 
8  00 

1913 

9  77 

1914 

8  93 

*  Nine  months. 


Requests  for  the  use  of  ambulance  by  city  depart- 
ments were  received  as  follows : 


From  Health  Department    .... 
"     Soldiers'  Relief  Department 
"     Institutions  Registration  Department 


15 
12 
10 

37 


The  following  is  a  general  financial  statement  of  the 
Public  Buildings  Department  for  the  financial  year  of 
1914-15: 

Appropriations. 

General  expenses  (original  appropriation)     .        .      $265,000  00 
Transfer  from  French  Fund,  repairs  on  Old  State 

House 120  00 


Carried  forward 


$265,120  00 
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Brought  forward $265,120  00 

Refund  of  overpayment 156  00 

Transferred  from  Reserve  Fund    .        .        .        .  311  02 

Expended  on  county  buildings       ....  57,887  05 


Expenditures. 

Public  Buildings $226,197  84 

Wardrooms 

11,730  07 

Armoties 

21,942  34 

Ambulance  Station  .... 

5,716  77 

County  buildings 

57,887  05 

$323,474  07 

Expended  on  Special  Appropriations. 

City  Hall  Annex $328,937  33 

East  Boston  Courthouse  and  Police  Station 

21,518  33 

Municipal  Building,  City  square   . 

83,337  07 

Municipal  Building,  Roslindale     . 

14,936  00 

Municipal  Building,  South  Boston 

27,448  52 

Municipal  Building,  Ward  7  . 

36,289  47 

Municipal  Building,  Ward  12 

36,926  85 

Municipal  Building,  Ward  17 

102,370  50 

Municipal  Building,  Wards  21-22 

360  00 

Police  Station,  Dorchester 

1,482  37 

Police  Station,  South  Boston 

65,522  84 

Clock,  Governor  Dudley  square    . 

100  00 

Van,  East  Boston  District  Court  . 

626  50 

Land  Court,  riling  cases 

967  00 

$720,822  78 

Recapitulation. 

Expended  on  general  appropriations     ...        .      $323,474  07 

Expended  on  special  appropriations 

720,822  78 

$1,044,296  85 

The  following  is  a  comparative  statement  of  the 
credits  and  expenditures  on  account  of  appropriation  for 
Public  Buildings  Department,  General  Expenses: 
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For  the  Past  Fifteen  Years. 


Yeah. 

Appropriation. 

1900-01 

$216,000  00 

1901-02 

284,000  00 

1902-03 

250,000  00 

1903-04 

240,000  00 

1904-05 .■ 

240,000  00 

1905-06 

241,500  00 

1906-07 

240,000  00 

1907-08 

250,000  00 

1908-09 

200,000  00 

1909-10 

250,387  00 

1910-11 

195,000  00 

1911-12 

200,000  00 

1912-13 

240,000  00 

1913-14 

255,000  00 

1914-15 

265,000  00 

Transfers  and 
Income. 


Unexpended 

Halance. 


Expendil  u 


$53,754 
24,411 


89 

69 


1,425 
11,997 


99 
67 


1S,37S 
465 

10,890 
120 
240 

19,720 

4,910 

220 

587 


19 
45 
3S 
00 
00 
56 
43 
00 
02 


$397  44 


S5,548  02 
246  21 


4,200  39 


$289,754  89 
308,411  69 
250,000  00 
241,425  99 
251,997  67 
241,102  56 
258,378  19 
250,465  45 
210,890  38 
164,958  98 
194,993  79 
219,720  56 
244,910  43 
251,019  61 
265,587  02 


Expenditures  for  Public  Buildings. 

Salaries .        .      $12,871  57 

Engineers,  firemen,  janitors  and  cleaning      .        .  80,389  56 

Mechanics   .                6,971  70 

Printing 209  25 

Stationery 498  76 

Postage 103  22 

Telephones 2,512  66 

Car  fares 219  27 

Messenger  service 5  50 

Rents  and  taxes 27,740  54 

Furniture  and  furnishings 7,684  10 

Water  rates 110  14 

Ice 833  32 

Teaming 870  35 

Fuel 13,924  12 


Carried  forward 


$154,944  06 
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Brought  forward 
Gas 

Electric  light 
Supplies 
Clocks  . 
Iron,  copper  and  wire  work 
Masonry 
Carpentry    . 
Plumbing     . 
Gas  and  electric  fixtures    . 
Plastering  and  whitening 
Roofing  and  gutters  . 
Painting  and  glazing 
Heating  and  ventilating    . 
Auxiliary  fire  alarm   . 
Elevators     .... 
Awnings       .... 
Flags  and  repairs 
Removing  snow  from  roof 
Marble  work 
Granolithic  work 
Lawns  and  grounds    . 
Review  stands     . 
Expert  service 
Clock,  Peabody  square 
Insurance     .... 
Automobile  and  maintenance 
Gypsy  moths 
Blueprints    .... 
Retired  veterans 
Moving  annex     .        . 


$154,944  06 

555 

90 

12,350 

93 

2,653 

79 

90 

50 

1,990 

35 

698  46 

14,771 

55 

6,015 

18 

4,836 

22 

2,073 

90 

1,819 

80 

5,513 

87 

6,894 

31 

60  00 

997 

52 

285 

50 

642 

55 

451 

00 

491 

15 

880  20 

306 

29 

76 

00 

318 

00 

30 

00 

588 

33 

547 

28 

1 

08 

92 

72 

170  00 

5,051 

40 

$226,197  84 


Expenditures  of  Wardrooms. 


Rents   .... 
Janitors  and  cleaning 
Fuel      .... 
Gas  lighting 
Electric  lighting 
Painting  and  glazing 
Plumbing     . 
Carpentry    . 
Roofing  and  gutters  . 
Furniture  and  furnishings 
Gas  and  electric  fixtures 
Heating  and  ventilating 
Masonry 
Flags    .... 


$900 

00 

5,222 

02 

1,672 

49 

34  73 

1,081 

10 

655 

49 

281 

20 

753 

51 

139 

98 

211 

68 

171 

54 

392 

58 

185 

00 

28 

75 

Total 


$11,730  07 
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Expenditures  of  Armories. 


Care,  etc.,  allowance  for   . 

SI  si;  ::o 

Rents 

9,88!)  00 

Fuel 

1,340  31 

Water  rates 

263  80 

Gas  lighting 

2,113  71 

Electric  lighting          .... 

1,937  29 

Telephones 

249  38 

Rifle  practice,  including  transportation 

4,912  34 

Carpentry 

29  42 

Painting 

31  57 

Plumbing 

7  20 

Gas  and  electric  fixtures    . 

233  57 

Heating  and  ventilation    . 

9  50 

Taxes  on  rifle  range   .... 

69  60 

Plastering 

311  30 

Removing  snow  from  roofs 

5  40 

Iron  and  copper  and  brass  work 

40  00 

Flags 

6  55 

Supplies 

s 

5  50 

$21,942  34 

Expenditures  of  Ambulance  Station. 

Janitors,  drivers  and  cleaning          .                               $4,149  00 

Rent  of  land        .... 

250  00 

Horsekeeping,  shoeing,  etc. 

512  30 

Telephones  .... 

62  98 

Fuel      ..... 

165  00 

Gas 

31  37 

Electric  lighting 

58  50 

Ice 

6  25 

Supplies       .... 

7  40 

Furniture  and  furnishings 

83  76 

Ambulance  repairs 

168  00 

Carpentry    .... 

31  79 

Painting  and  glazing 

4  55 

Plumbing     .... 

23  95 

Medical  supplies 

5  30 

Heating  and  ventilating    . 

156  62 

$5,716  77 

Expenditures  of  County  Buildings. 

Rents $1,320  00 

Janitors  and  cleaning 14,530  68 

Ice                       375  07 

Fuel 15,970  00 


Carried  forward  . 


$32,195  75 
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Brought  forward  . 
Gas  lighting 
Electric  lighting 
Furniture  and  furnishings 
Supplies 
Teaming 

Clocks  and  repairs 
Lawns  .... 
Awnings  and  flags 
Iron,  brass  and  wire  work 
Masonry 
Carpentry    . 
Plumbing 

Gas  and  electric  fixtures 
Painting 

Roofing  and  gutters  . 
Heating  and  ventilating 
Plastering  and  whitening 
Elevators 

Stationery  and  postage 
Salaries,  retired  veterans 
Expert  services   . 
Blueprints    . 
Removing  snow  from  roofs 


832,195  75 

100  05 

8,927  74 

3,400  99 

1,517  82 

12  50 

44  00 

618  25 

40  00 

297  00 

236  42 

1,488  28 

1,966  01 

815  64 

2,018  61 

429  99 

2,828  83 

6 


345 


10 

18 

12  19 

375  00 

75  00 

17  00 

118  70 


$57,887  05 


Expenditures  in  Detail  of  Special  Appropriations. 


City  Hall  Annex  Building. 

Contractor,  Wells  Brothers  Company  of  New 
York ... 

Special  steel  furniture,  Library  Bureau  . 

Stock  metal  furniture,  Art  Metal  Construction 
Company 

Architect,  Edward  T.  P.  Graham    .... 

Steel  shelving,  Watson  Manufacturing  Company, 

Wooden  counter  cabinet  work,  Wallaeger  Manu- 
facturing Company 

Steel  lockers,  Bank  and  Office  Equipment  Com- 
pany  

Stone  steps  and  buttresses,  W.  A.  Murtfeldt 
Company         . 

Electric  clock  system,  E.  Howard  Clock  Company, 

Electrical  engineer,  Thomas  W.  Byrne   . 

Statuary,  Roger  Noble  Burnham     .... 

Marble  work,  Troy  Brothers  &  Co. 

Wrought  iron  grillage  and  mesh  cages  and  also 
bronze  seal,  Grecian  Iron  Works 

Carried  forward 


$242,628  54 
18,432  51 

13,121  91 
11,563  07 

7,838  00 

6,309  55 
4,207  50 

3,875  00 

3,778  00 
2,408  10 
2,000  00 
1,848  00 

1,785  00 

$319,795  18 


Public  Buildings  Department. 
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Brought  forward 

Heating,  engimvr,  Joseph  L.  I  leni  . 

Carpentry,  F.  C.  Creber  &  Son 

Lamp  standards,  Court  street  entrance,  Boston 

Art  Metal  Company      .  ... 

Portable  safes,  Herring-Hall-Marvin  Safe  Com 

pany         •.-.-. 

Wire  grille  partitions,  Rice  &  Co.,  Inc    . 

Window  shades,  Atlas  Window  Shade  Company 

Clerk  of  works 

Blueprinting,  Spaulding  Print  Paper  Company 

Carpentry,  Walter  Curley 

Teaming,  P.  Donovan 

Commercial  furniture,  Paine  Furniture  Company, 

Multigraphing  specifications,  etc.,  F.  S.  Root 
Company 

Expert  services  on  metal  furniture,  A.  F.  Hood 
Company 

Wiring  electric  light  standards,  Charm  Electric 
Company         ...  .... 

Furniture,  Yawman  and  Erbe  Manufacturing  Com- 
pany          |  . 

Advertising,  City  Record 

Furniture,  Globe- Wernicke  Company     . 

Typewriting,  M.  E.  Sheehan 

Painting,  back  of  engine,  Peter  A.  Campbell   . 


8319,795  is 

L,778  71 

1,435  58 

1,364  00 

972  75 

840  00 

720  00 

302  43 

383  30 

304  19 

214  20 

398  90 

139  09 

50  00 

45  25 

34  75 
32  50 
31  00 
16  00 
19  50 

$328,937  33 


East  Boston  Courthouse  and  Police  Station. 

Contractor,  George  A.  Cahill   .... 
Furniture,  Paine  Furniture  Company     . 
Furniture,    Yawman    and    Erbe    Manufacturing 

Company 

Window  shades,  Hoyt  Company     . 
Electric  fixtures,  Carlisle-Connor  Company  . 
Tablets,  Grecian  Iron  Works   .... 
Carpentry,  Michael  Doherty    .... 
Ash  hoist,  W.  A.  Snow  Iron  Works 
Teaming,  E.  J.  Reardon    .        .        .        . 

Electric  lamps 

Painting,  George  E.  Curley  .... 
Rubber  matting,  Boston  Belting  Company  . 
Furniture,  Library  Bureau  .... 
Steamfitting,  P.  J.  Sullivan  .... 
Painting,  George  H.  Walsh      .... 


$19,171 

19 

1,602 

17 

200  00 

155 

00 

106 

20 

72 

61 

50 

80 

50 

35 

39 

00 

33 

82 

14  90 

8 

90 

6 

00 

3 

97 

3 

42 

$21,518  33 
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Municipal  Building,  City  Square. 

Contractors,  John  F.  Griffin  Company  .        .        .  $78,327  37 

Architect,  James  E.  McLaughlin     ....  3,133  10 

Firing  boiler,  Hern  Furlong  Company    .        .        .  1,132  50 

Clerk  of  works 424  10 

Granolithic  sidewalk  in  front  of  building,  Warren 

Brothers  Company        .        ...        .        .        .  320  00 

$83,337  07 


Municipal  Building,  Roslindale. 

Site,  execution  of  court,  Horace  Lindall 
Architect,  Harrison  H.  Atwood 
Real  estate  expert,  John  C.  Kiley  . 


$12,000  00 

2,736  00 

200  00 

$14,936  00 


Municipal  Building,  South  Boston. 

Contractor,  Whiton  &  Haynes  Company 
Architect,  James  E.  McLaughlin    . 
Furniture,  Paine  Furniture  Company    . 
Steel  vault  cases  and  plan  of  fittings,  Bank  & 

Office  Equipment  Company 
Interior  fittings,  James  E.  Nelson  Company 
Piano,  Ivers  &  Pond  Piano  Company     . 
Gas    and    electric    fixtures,    Pettingell-Andrews 

Company 

Grading  and  flag  pole,  John  D.  Marr  &  Co. 
Carpentry,  Walter  Curley        .... 
Clocks,  E.  Howard  Clock  Company 
Furniture,  Library  Bureau       .... 
Window  shades,  Hoyt  Company 

Grilles  and  tablet 

Teaming,  P.  Donovan 

Electric    lamps,    Edison    Electric    Illuminating 

Company 

Signs,  Gill  &  Co 

Furnishings,  Jordan  Marsh  Company    . 
Flag,  New  England  Decorating  Company     . 
Plumbing,  Daniel  E.  Walsh     .... 
Register  faces,  Tuttle  and  Bailey  Manufacturing 

Company 


$20,942 

11 

1,418  60 

1,134 

25 

592 

00 

541 

55 

500 

00 

443 

66 

432 

00 

379 

86 

323 

00 

271 

00 

174 

50 

143 

91 

62 

80 

30 

86 

19 

50 

16 

00 

12 

25 

5 

90 

4  77 


$27,448  52 


Public  Buildings  Department. 
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Municipal  Building,  Ward  7. 

Contractors,  McGahey  &  O'Connor 
Architect,  T.  Edward  Sheehan 


Municipal  Building,  Ward  12. 

Site,  St.  Elizabeth  Hospital  Corporation 
Architect,  J.  A.  Schweinfurth  .... 
Eeal  estate  expert,  John  C.  Kiley  . 
Borings,  John  T.  Scully  Foundation  Company 


Municipal  Building,  Ward  17. 

Contractor,  Whiton  &  Haynes  Company 

Architect,  T.  Edward  Sheehan 

Clerk  of  works 


$35,232  50 
1,056  97 

$36,289  47 


$33,800  00 

2,475  60 

300  00 

351  25 

$36,926  85 


$99,020  20 

2,970  58 

379  72 

$102,370  50 


Municipal  Building,  Wards  21  and 
Architect,  J.  A.  Schweinfurth  .... 

Police  Station,  Dorchester. 

Architect,  Harrison  H.  Atwood 
Specifications,  Printing  Department 
Blueprints,  Spaulding  Print  Paper  Company 
Real  estate  expert,  John  C.  Kiley  . 


Police  Station,  South  Boston. 

Contractor,  Whiton  &  Haynes  Company 
Architect,  James  E.  McLaughlin    . 
Specifications,  Printing  Department 
Clerk  of  Works,  Walter  L.  Cronin 
Borings,  John  T.  Scully  Foundation  Company 
Advertising,  City  Record 


Clock,  Governor  Dudley  Square. 
Clock  and  care  of,  S.  H.  L'Heureux 


$360  00 


:,179  99 

233  13 

44  25 

25  00 

.,482  37 


$63,138  00 

1,894  12 

231  40 

207  12 

48  00 

4  20 

$65,522  84 


$100  00 
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Van,  East  Boston  District  Court. 


New  van,  Thomas  Miley  &  Son 

$625  00 

Hardware,  Fred  A.  Healey       .... 

1  50 

S626  50 

Land  Court,  Filing  Cases. 

Filing  cases,  Watson  Manufacturing  Company 

.$967  00 

Recapitulation  of  General  Expenses. 

Rents  and  taxes,  public  buildings   . 

.      $27,990  54 

Rents  and  taxes,  wardrooms    .... 

900  00 

Rents  and  taxes,  armories        .... 

9,959  20 

Use  of  rifle  range  and  transportation 

4,912  34 

Salaries 

13,056  57 

Engineers,      firemen,     janitors,      cleaning     anc 

L 

mechanics 

97,224  58 

Car  fare  and  messenger  service        .... 

224  77 

Telephones  .        .' 

2,819  02 

Printing,  stationery  and  postage     .... 

865  61 

Teaming 

1,476  15 

Water 

373  94 

Ice 

839  57 

Fuel      .        .        ._ 

17,101  92 

Gas  and  electric  lighting 

18,193  47 

Horsekeeping  and  ambulance  repairs 

680  30 

General  repairs 

57,720  73 

Furniture  and  furnishings         .... 

8,029  04 

Supplies  and  disinfectants        . 

2,671  99 

Automobile  and  maintenance  .... 

547  28 

$265,587  02 

County  buildings 

.      $57,887  05 

The  following  is  a  statement  showing  buildings  from 
which  rent  has  been  received  during  the  past  year,  also 
income  from  other  sources,  together  with  the  amounts, 
all  of  which  are  in  charge  of  this  department : 


Site,  Municipal  Building,  Ward  12 
Land  and  buildings,  Roslindale 
Old  State  House         . 

Faneuil  Hall 

Wardrooms 


Carried  forward 


$977  07 

550 

00 

100 

00 

1,045 

00 

490 

00 

$3,162  07 

Public  Buildings  Department. 
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Brought  forward . 
Rotunda,  Quincy  Hall 
Rooms  in  Quincy  Hall 
Produce  Exchange 
Old  Franklin  Schoolhouse 
Municipal  Building,  South  Boston 
Repair  shop  annex     .... 
Armories,  rent  from  Commonwealth 
Old  Town  Hall,  Brighton,  Post  92 
City  Hall  Annex         .... 
Thomas  Street  Schoolhouse 
Electric  current,  100  Summer  street 
Smith  Schoolhouse     .... 
Overcharge  on  plumbing  . 
Sale  of  old  furniture,  clocks,  signs,  etc. 
Sale  of  waste  paper    .... 
Stable,  Havre  street,  East  Boston  . 
Pay  station,  telephones     . 
Rooms,  Tremont  Building 
Income  from  French  Fund 

Sale  of  old  rail 

Sale  of  old  safe 


$3,162  07 

5,000  00 

2S0  00 

1,002  00 

LOO  00 

246  00 

1,037  09 

7,000  00 

1  00 
99  98 

2  00 
58  31 

1  00 
156  00 
364  25 

50  00 

24  00 

72  71 

320  88 

120  00 

2  00 
15  00 

$20,074  29 


This  department  has  custody  and  control  of  all  furni- 
ture and  furnishings  in  the  various  offices,  wardrooms, 
ambulance  station,  armories,  workshop,  storeroom, 
courthouses,  etc.,  which  are  under  its  supervision,  and 
which  are  too  numerous  to  itemize,  but  of  which  the 
following  should  be  specified: 


List  of  City  Property  in  Ambulance  Station. 


2  Horses. 
2  Ambulances. 
2  Sets  of  single  harnesses. 
1  Set  of  double  harness. 
15  Chairs. 
1  Desk. 


2  Fur  lap  robes. 
2  Street  blankets. 
2  Stable  blankets. 
6  Beds. 
1  Oak  table. 


List  of  City  Property  in  Armories. 
Troop  A,  First  Squadron  of  Cavalry. 

1  Filing  cabinet. 


1  Roll-top  desk. 
1  Chair. 
4  "S  u  c  c  e  s  s  "   fire   extin- 
guishers. 
1  Three-sack  bookcase. 


8  Clothes  lockers. 
1  Ruud  instantaneous  auto- 
matic gas  water  heater. 
1  Filing  cabinet. 
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Troop  B,  First  Squadron  of  Cavalry. 


65  Chairs,  common. 
1  Roll-top  desk. 
1  Oak  table. 
1  Bookcase  (4  sections) . 
1  Top  for  unit  case. 
1  D.  F.  unit. 
1  Double  flat-top  desk. 
1  Swivel  desk  chair. 


68  Lockers. 
3  Clothes  closets. 
520  Pants  hooks. 
1  Unit. 

6  Partitions  for  D.  F.  unit. 
1  Flat-top  desk. 
3  Quartered      oak      swivel 
chairs. 


1  Table. 
12  Chairs. 

1  S.  &  S.  desk  chair 
65  Steel  lockers. 


Troop  D,  First  Squadron  of  Cavalry. 

1  Oak  flat-top  desk. 
1  Antique  oak   correspond- 
ence unit,  complete. 


Company  L,  Sixth  Regiment 

3  Roll-top  desks. 

2  Bookcases. 
1  Umbrella  stand. 

3  Hat  trees. 
63  Lockers. 


7  Tables. 
2  Desk  chairs. 
40  Chairs. 
2  Wall  clocks. 


Paintings  in 

Webster  Replying  to  Haynes. 
Peter  Faneuil. 
George  Washington. 
Samuel  Adams. 
Edward  Everett. 
Charles  Sumner. 
John  Quincy  Adams. 
Caleb  Stronge. 
Commodore  Preble. 
Admiral  Winslow. 


Faneuil  Hall. 

Robert  Treat  Paine. 
Joseph  Warren. 
John  Hancock. 
Henry  Wilson. 
Anson  Burlingame. 
John  A.  Andrew. 
Abraham  Lincoln. 
General  Knox. 
Rufus  Choate. 
Wendell  Phillips. 


John  Quincy  Adams 
John  Adams. 


Busts  in  Faneuil  Hall. 

Daniel  Webster. 
Wendell  Phillips. 


List  of  Employees. 

The  following  is  a  list  of  employees  in  the  department 
on  January  31,  1915: 


Public  Buildings  Department. 
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Public  Buildings. 


1  Superintendent. 

1  Chief  Clerk. 

2  Clerks. 

2  Inspectors. 
1  Chief  engineer. 
4  Engineers. 

1  Assistant  engineer. 
8  Firemen. 

2  Chief  janitors. 

1  Superintendent  of  janitors. 

1  Assistant  chief  janitor. 

4  Laborers. 

1  Disinfector. 
32  Janitors. 
11  Telephone  operators. 


G  Janitors  in  wardrooms. 
1  Watchman. 

4  Custodians. 

1  Storekeeper. 

5  Elevatormen. 

2  Carpenters. 
1  Locksmith. 

1  Locksmith. 

2  Electricians. 

1  Sheet-iron  worker. 
63  Women,  cleaning. 
1  Matron. 
4  Skilled  laborers. 
1  Furniture  polisher. 
1  Retired  veteran. 


5  Drivers. 


Ambulance  Station. 

1  Woman,  cleaning. 


County  Buildings. 

21  Custodians  and  janitors  in  various  district  courthouses. 
7  Women,  cleaning. 
1  Retired  veteran. 

Respectfully  submitted, 

Richard  A.  Lynch, 
Superintendent  of  Public  Buildings. 
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Public  Buildings. 


Buildings. 

Location. 

Number 
of  Feet 
in  Lot. 

Remarks. 

City  Hall 

25,915 

15,175 

8,460 

27,400 

4,239 
49,907 
8,500 
3,816 
4,337 

19,963 
16,637 

11,640 

13,431 

9,523 
11,592 

11,471 

1,708 

2,430 

Occupied  by  city  offices. 

Occupied  by  city  offices. 

Faneuil   Hall   and   market   under 
same. 

Faneuil   Hall   Market,  house  and 
hall  over  same. 

Faneuil  Hall  square. . .  . 

North  and  South  Mar- 
ket streets. 

State  street 

Leased  to  Bostonian  Society. 

Curtis  Hall    

Reconstructed  as  municipal  gym- 

Wareham street 

Maverick  street 

Chardon  street 

Washington    and    Nor- 
folk    streets,      Dor- 
chester. 

Washington  and  Rich- 
mond    streets,    Dor- 
chester. 

Washington    street, 
Brighton. 

Hawkins  street 

Corner  Vine  and  Dudley 
streets. 

Cross    street,    Charles- 
town. 

Main    street,    Charles- 
town. 

nasium. 

Rents  for  $1,225  per  annum. 

Old  Armory  Building 

Wardroom    2    in    this    building; 

upper  part  occupied  by  Post 
159,  G.  A.  R.  and  L.  S.  W.  V.; 
temporary    quarters    of    East 
Boston  District  Court  located 
in  wardroom. 

New  City  Building 

Boiler  and  storehouse  on  lot. 
Used  as  branch  library  and  Ward 

room  24. 
Used  as  branch  library  and  sub 

Town  Hall 

police  station. 
Wardroom   25   in   this   building; 

other  room  leased  to  Post  92, 
G.  A.  R. 

New  building  being  erected. 

Old  Franklin  Schoolhouse 

Wardroom    9,    Posts    15    and    7, 

Old  Cross  Street  Schoolhouse 

Fuel  House 

G.  A.  R.,  in  this  building. 

Occupied  by  Col.   F.   B.   Bogan 
Camp  No.  14,  L.  S.  W.  V. 

First  floor  used  for  storage  of  fuel 

by    Fire    Department;    upper 
floor     leased     to     Post     149, 
G.  A.  R. 

On  lot  with  Curtis  Hall,  occupied 

Westerly  Hall'. 

Centre     street,     West 
Roxbury. 

Chauncey  place ....... 

5,644 

as  a  branch  library. 
Public    Library    branch    in    this 

building. 
Unoccupied. 

Smith  Schoolhouse 

Joy  street 

1,938 
2,423 
2,342 

Leased  to  Post  134,  G.  A.  R. 

Old  Probate  Court  Building 

Court  square 

Occupied  by  city  offices. 

Historical  Building 

30-32  Tremont  street . . 
Meeting  House  Hill. . . . 

Occupied  by  city  offices. 

Wardroom,  Ward  20 

On  lot  with  Mather  Schoolhouse. 

Public  Buildings  Department. 
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PUBLIC   BUILDINGS—  Concluded. 


Buildings. 

Location. 

Number 
of  Feet 
in  Lot. 

Remarks. 

Wardroom,  Ward  19 

Elmwood  street 

Columbia  road 

5,684 
13,244 

Municipal  Building,  Ward  10 

Wardroom,  branch  library  swim- 
ming pool  and  gymnasium  in 
this  building. 

Thomas  street 

10,954 

Leased  to  Boston  Post  200, 
G.  A.  R. 

Ambulance  Station 

National  street 

On  land  leased  of  Carney  Hos- 
pital; lease  expires  November 
28,  1919. 

Municipal  Building,  Ward  7 

Corner  Oak  and  Tyler 
streets. 

6,111 

Wardroom,  branch  library,  baths 
and  gymnasium  in  this  build- 
ing. 

Courthouse  and  Police  Station.  .  .  . 

Meridian    street,    East 
Boston. 

13,616 

Occupied  as  Municipal  Court  and 
police  station. 

Land  and  buildings 

West    Brookline    street 
and  Shawmut  avenue. 

10,224 

Proposed  new  municipal  building. 

Municipal  Building,  South  Boston, 

East  Broadway 

21,250 

District  Court,  branch  library, 
showers  and  assembly  hall. 

Land 

8,24f| 

New  building  being  erected  to  be 

occupied  by  District  Court  and 
police  station. 

Land 

Athens,    D    and   West 
Third  streets,   South 
Boston. 

13,025 

Proposed  police  station. 

Old  Police  Station  7 

Woburn,  Mass 

3,773 

53.3  acres 

Not  in  use. 

Rifle  Range 

Wilmington,  Mass 

57  acres 

County  Buildings. 


Buildings. 


Location. 


Number 
of  Feet 
in  Lot. 


Remarks. 


Courthouse 

Jail 

Municipal  Court,  Southern  District, 
Municipal  Court,  East  Boston 

Municipal  Court,  South  Boston 

Municipal  Court,  Charlestown 

Municipal  Court,  Brighton 

Municipal  Court,  West  Roxbury .  .  . 
Municipal  Court,  Dorchester 


Pemberton  square 

Charles  street 

Roxbury  street 

Meridian      and     Paris 
streets. 

In  Municipal  Building. 

City  square 

Washington  street. 

Station  House  13. 

Station  House  11. 


87,035 

130,740 

14,390 

13,616 


Three  buildings. 


Police  Station  7  in  this  building. 


Temporary  quarters  in  Waverley 
House. 
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In  addition  to  the  foregoing  the  following  were  leased  or  rented 
by  this  department  for  city  offices,  etc.: 


Location  of  Buildings. 

Rent  per  Annum. 

Number  of 
Rooms. 

Occupied  by 

37  Pemberton  square 

$6,600    per   year    and 
taxes;     Police     De- 
partment pays  one- 
fourth  of  rent. 

Whole  building. 

Police  Commissioner  and  Police 
Department. 

*  Huntington  Chambers .  . 

$1,800  per  year 

4 

Milk  Inspectors,  Rooms  610  to  613, 
inclusive. 

t  Huntington  Chambers.  . 

$3,200  per  year 

13 

Bacteriological  Laboratory,  517  to 
529,  inclusive. 

1 

Room  1151,  Art  Commission. 

73  Tremont  street 

$4,550  per  year 

13 

Law  Department,  730  to  742, 
inclusive. 

*  73  Tremont  street 

$5,250  per  year 

9 

Rooms  919-920,  Cemetery  Depart- 
ment; Supply  Department, 
Rooms  824  to  826,  inclusive; 
Board  of  Appeal,  Rooms  827-828; 
Consumptives'  Hospital  Trustees, 
Rooms  926-927. 

*  88  Summer  street 

$1,000  per  year 

Vault. 

Election  Department,  Storage. 

*  100  Summer  street 

$18,000  per  year 

4  floors. 

City  departments. 

274  Boylston  street 

$420  per  year 

3 

Medical  Examiner. 

%  6  Beacon  street 

$475  per  year 

Board  of  Examiners. 

*  Vacated  August  1,  1914. 


t  Vacated  August  31,  1914. 


X  Vacated  September  1,  1914. 


Public  Buildings  Department. 
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Armories. 

The  following  list  will  show  the  locations  and  rents  of 
the  armories,  February  1,  1915,  in  charge  of  this  depart- 
ment : 


Occupied  by 


Rent 
per  Annum. 


Location  of  Armory. 


Headquarters,  Second  Brigade  *. 


Company  L,  Sixth  Regiment  f 

A,  First  Battalion  of  Cavalry.  .  . 

B,  First  Battalion  of  Cavalry .  .  . 
"         D,  First  Battalion  of  Cavalry  {.  . 


A,  First  Corps  of  Cadets  , 

B,  First  Corps  of  Cadets  . 

C,  First  Corps  of  Cadets  . 

D,  First  Corps  of  Cadets  . 


8300 

$1,700 
City  building. 

81,400 
$1,350 

$4,800 


Officers'  Club  House,    Com- 
monwealth avenue. 

7  Green  street. 

Engine    House    No.    4,   Bul- 
finch  street. 

25  Irvington  street. 

2152  Washington  street. 


130  Columbus  avenue. 


*  Began  occupancy  March  16,  1914. 

t  Began  occupancy  June  29,  1911.  City  has  right  to  extend  term  of  lease  to  January  31, 
1917. 

J  Lease  began  July  1,  1910,  made  with  privilege  of  extensions.  Present  lease  expires 
January  31,  1915. 


Wardrooms. 

The  following  list  will  show  the  location  of  the  various 
wardrooms  in  the  city  and  whether  in  city  buildings  or  in 
hired  buildings,  and  rent  paid  for  same  during  the  year: 


Ward. 

City  or  Rent. 

Name  of  Building. 

Location. 

1 

No  wardroom. 

Armory  building 

2 

City  building. 

it            a 
a            it 
a            u 
it             « 

3 '.. 

-k 

5 

6 

Bunker  Hill  Grammar  Schoolhouse, 
Harvard  Grammar  Schoolhouse .  . . 
Faneuil  Hall 

Bunker  Hill  st.,  Chsn. 
Baldwin  street,  Chsn. 
Devens  street,  Chsn. 
Faneuil  Hall  square. 
Oak  and  Tyler  streets. 

7 

8 

Municipal  Building,  Ward  7 

No  wardroom. 

Old  Franklin  Schnnlhnnsp 

9 

City  building. 

a               tt 
tt               tt 

Washington  street. 
Appleton  street. 

10 

Rice  Schoolhouse 

11 

Prince  Schoolhouse 

12 

No  wardroom. 

Maynard  Hall 

13 

$300  per  year. 

245  D  street 

14 

No  wardroom. 

24 

City  Document  No.  25 

WARDROOMS.—  Concluded. 

, 

Waed. 

City  or  Rent. 

Name  of  Building. 

Location. 

15 

16 

City  building. 

Municipal  building,  South  Boston.  . 
Municipal  building 

Broadway. 
Upham's  Corner. 

Elmwood  street. 
Meeting  House  Hill. 

Forest  Hills  Station. 

Washington    and    Nor- 
folk sts.,  Dorchester. 

Washington  st.,  Bri. 

17 

No  wardroom. 
No  wardroom. 
Old  pumping  station 

18 

19 

City  building. 

a               u 

20 

Wardroom  building 

21 

No  wardroom. 
No  wardroom. 
Minton  Hall  * 

22 

23 

$600  per  year . 
City  building. 

a                 it 

24 

25 

26 

Old  Town  Hall 

No  wardroom. 

*  Lease  extended  with  right  of  further  extensions  to  July  31,  1915. 

City  scales,  as  follows,  viz.: 

North  scales,  Haymarket  square. 

South  scales,  City  stables  yard,  Albany  street. 

Roxbury  scales,  Eustis  and  Mall  streets. 

East  Boston  scales,  Liverpool  street.  (Sold  to  Hodge 
Boiler  Works,  June  16,  1910.) 

West  Roxbury  scales,  Centre  and  La  Grange  streets.  (Re- 
moved by  Street  Department  in  1902.) 

Jamaica  Plain  scales,  Centre  street  and  Starr  lane. 

City  pound,  located  as  follows,  viz.: 

East  Boston,  Ashley  avenue  (will  vacate  January  31,  1915). 
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ITEMIZED    EXPENDITURES    FOR    EACH    PUBLIC    BUILDING 

FOR    YEAR    1014=15. 

Public  Buildings. 
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•6,771   31 

$6,335  00 

$3,183  28 

$316  64 

$31  00 

$8,174  16 

$583  31 

$10,500  00 
4,071  99 

$20  00 

$27,746 
12,871 
77,310 

54 
57 
56 

8250  00 

$12,871  57 

$7,518  43 

$6,071  70 

$27,990  54 

SI  0,063  13 

•21,700  29 

73  80 

m  82 

1  0!) 
2MI  10 

3(i:i    10 

$2,209  50 

$2,365  97 

$781  00 

$1,0'J2  08 

$3,011  S4 

319  00 

$1,063  00 

9  45 

$787  50 

$1,412  84 

12.S71  57 

$2,989  98 

4,149  00 

811  23 

SI, 450  56 

Printing,  stationery  find  postage 
Advertising 

253  10 
0,180  57 

107  43 
2,750  40 

1,588  25 

507  31 

90  56 

1,454  71 

177  29 

23  80 

4.053  50 

2  97 
445  04 

120  no 

5  00 
00 

0  75 

136  90 

0,971  70 
811  23 

6,971  70 

Sll   23 

219  27 

Car  fares 

69  78 

35  95 
223  48 

88  46 

111   72 

42  85 
30  09 

$3,085  00 
1,648  13 

219  27 
3,085  00 
2,506  06 

110  11 

219  27 

Operators. 

15  00 
12  70 
64  80 

42S  40 
301  42 
313  71 
01  40 
15  35 
500  07 
33  01 
412  90 

291  22 

3,085  00 

Telephone.  . 

Water  rates                                

.   876  96 

02  98 

6  25 
105  00 
31  37 
58  50 
512  30 

110  14 
221   13 

8  28 
1.750  70 

2,068  00 

8  35 

1,011  SS 

102  15 

2,569  64 

20  00 

78  90 

7  27 

10  40 
1,943  02 

13  34 
3.154  69 

110  14 

Fuel 

Gas 

277  00 

$361   25 

$61  38 

401  23 

833 

13.021 

555 

12,350 

870 
7,084 
2,653 

li- 
'.IO 

03 

35 
10 
79 

10 

,s 
22 

00 

■ 
)  ;' 
1  -: 

l     ■ 

839  57 

49   15 
314  05 

29  79 
120  55 

•2  42 

14.080  12 

437  11 

17  90 

500  14 

587  27 

Electric  lighting.    .    . 
Horse  keep,  (lire,  etc. 

442  40 

SI  05 

$14  60 
605  93 

12,409  43 

855  75 

361  42 

512  30 

4  50 

2  25 

$1S  50 

2,653  79 

2  75 

160  45 

F       "1 

S3  70 
7  40 

Supplies ...                                                       ... 

157  44 
73  40 
50  59 

312  00 

IS  33 
32  06 
88  64 
48  32 

14  10 

5,231    77 
732  23 

1,181  44 

1,298  82 
GOO  16 
12  60 

2,350  25 
523  59 
470  OS 

5  00 
7,701    25 
1,730  47 
1,528  03 

5.1  40 

on 

$229  52 
142  12 
127  02 
468  85 
209  13 
17  50 
42   19 
5  54 

:6  50 
27  50 
G7  78 
3  69 
77  80 

655  90 

10  32 

70  30 
106  33* 
36  40 

295  10 
330  65 
673  65 

107   11 

58  33 

131  50 
55  86 

79  70 

Masonry  ....... 

Carpentry 

Pliimhitij;.               ...                                                                                ... 

Gas  and  electric  fixtures. 
Plastering  and  whitening 

Iron,  copper  and  wire  work 

53  70 
158  45 
818  25 

$17  54 
31  50 

75  00 
2  40 

63  07 

69f 
14,771 
6,01 
4,83 
2,07 
1,81 
1,99 
5,51 
0.89 
99 

31  79 

23  05 

156  62 
168  00 

•7  00 

37  20 

S5  41 

6  40 

7  73 
132  74 
327  49 

2  82 

$1   25 
693  91 
329  50 

S10  72 

38  10 
137  S9 

254  OS 

78  48 

14,803  34 
0,039  13 
4,830  22 
2,073  90 
1,819  80 
1.990  35 
5,518  42 
0,894  31 
1.15-1  14 
1GS  00 

$50  SO 
29  40 
15  70 

52  03 

44  20 
41   03 

13  62 

4  50 

It   16 

2S  30 

126  28 
8  14 
283  60 
548  10 
278  24 

N  72 

10  80 

81  74 

9  37 

364  42 

3.838  88 

55S  83 
577  35 
594  80 
111    12 

2S  2S 

11  75 

70  00 

14  50 
250  23 

98  85 
34  49 
14  65 

27  95 
23  95 

2  00 

592  02 

$50  00 

14  30 

2  40 
599  51 

13  20 
125  00 

5  55 
2  00 

$0  50 

263  21 

191  31 

2S  35 

131    55 
198  50 
248  60 

5  GO 

225  55 

279  SO 

3  30 

10  31 

Heating  and  ventilation ... 

Elevators,  City  Hall  and  Old  Court  House          

I,  Auxiliary  Fire  Alarm  Company       .              ...... 

'  fcwninps 

»gs  and  repairs  ... 

5  00 
31  75 

4  75 

30  00 
105  50 
37  45 

17  50 

12  00 
73  50 

30  00 

60  00 
285  50 
642  55 

5  50 

5  50 

21   50 

28  00 
9  00 
5  25 

4  50 

1   00 

3  00 

50  25 

20  00 

11   75 
30  05 

435  00 

30  05 

5  50 

50  50 
76  00 
342  55 

20  00 

2  50 

X*" 

^Medical  supplies    ,  .  .  .                                .  .  . . 

flocks  and  repairs . 

Review  stand    

M  arble  work 

Granolithic  and  asphalt  work 

Removing  snow  and  ice 

Insurance 

Moving,  Annex.  ...         

Retired  veterans. 

$170  00 

$30  00 

5  30 

3  50 
11   25 

16  50 

170  00 

90  50 
70  00 

90  50 

660  20 

7G  00 

137  80 

10  SO 
12  20 

1!>1 

sso 

306 
451 
5S8 
5,051 
170 
30 
1 
517 
31S 

15 
20 
29 
00 
33 
40 

llll 

no 
08 
28 

no 

401   15 

37  00 

183  00 
109  41 

880  20 

20  50 

6  38 
114  30 

300  29 

64  05 

30  00 

188  95 

5  00 

451  00 

588  33 
5,051  40 

5SS  33 

5,051  40 

170  00 

30  00 

1  08 

1  OS 

5-47  28 
318  00 

92  72 

547  2S 

318  00 

02  72 

92  72 

$43,515  97 

Sin.  381  54 

57,527  00 

$3,022  06 

$3,06S  65 

$4,733  13 

$6,335  00 

$3,008  61 

$366  63 

$1,241  87 

$2,432  28 

$7,957  48 

$4,206  26 

$3,814  98 

$1,139  67 

$2,309  27 

$351   20 

$1,229  98 

$3,441  29 

$47  20 

$31  00 

$2,748  68 

$14  65 

•5  50 

$14,579  72 

$10,0-13  71 

$5S3  31 

$18,017  45 

$1,616  71 

$30  32 

$50  00 

$12,895  47 

$0,971  70 

$170  00 

$29  84 

$33  61 

$119  04 

$30  00 

$4,622  50 

$771  90 

$220,107  84 

$5,716  77 

$231,914  0) 

J 
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ITEMIZED 

EXPENDITURES    FOR   EACH   WARDROOM    FOR 

YEAR 

19H 

-15. 

Wardrooms. 

Ward 

Room 

1. 

Ward 

Room 

2. 

Ward 

Room 

3. 

Ward 

Room 

4. 

Ward 

Room 

5. 

Ward 

Room 

6. 

Ward 

Room 

7. 

Ward 

Room 

8. 

Ward 

Room 

9. 

Ward 

Room 

10. 

Ward 

Room 

11. 

Ward 

Room 

12. 

Ward 

Room 

13. 

Ward 

Room 

14. 

Ward 

Room 

15. 

Ward 

Room 

16. 

Ward 

Roon 

17. 

Ward 

Room 

18. 

Ward 

Room 

19. 

Ward 

Room 

20. 

Ward 

Room 

21. 

Ward 

Room 

22. 

Ward 

Room 

23. 

Ward 

Room 

24. 

Ward 

Room 

25. 

Ward 

Room 

26. 

Total 

Ward 

Rooms. 

$300  00 

$000  00 

S90O  00 

$303  00 
251  00 

$3,771  02 
1,291  49 

$583  00 
67  50 

$21  00 

$56  00 

$158  00 

$26  00 

$304  00 
62  50 

5,222  02 
1,672  49 

Fuel 

27  77 
12  05 

6  96 
39  70 

34  73 

8  45 

710  50 

238  60 

5  90 

65  90 

1,081  10 

S3  20 

125  37 

57  96 

161  52 
139  98 
185  00 

52  52 

162  43 

9  68 

5  40 
180  13 

118  80 

211  68 

Carpentry 

621  04 
375  00 

$1  70 

753  51 

Painting  and  glazing 

42  40 

655  49 

Plumbing 

119  68 

281  20 

139  98 

185  00 

12  42 

290  00 

37  64 

- 

392  5S 

1  Gas  and  electric  fixtures 

9  11 

171  54 

1 

28  75 

28  75 

Totals 

$1,570  91 

$6,769  74 

$1,093  42 

$300  00 

$26  90 

$1  70 

$531  58 

$354  26 

$600  00 

$26  00 

$455  56 

SI  1,730  07 

1 

: 

ITEMIZED    EXPENDITURES    FOR   EACH    COUNTY    BUILDING    FOR   YEAR    1914=15. 
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$900  00 

$420  00 

$1,320  00 

$375  00 

375  00 

$780  00 

1,182  00 

$821  00 

$2,792  25 
10  00 
65  00 

$5,928  86 

$1,856  75 

$871  50 
85  00 

14,232  36 

Cleaning,  etc.  (exclusive  of  pay  rolls) 

Electric  light. . 

$76  32 

7,726  74 

1  95 

14,929   19 

352  05 

1,286  62 

12  19 

120  00 

$7  00 
537  86 

40  55 
219  00 

298  32 

2  24 
11   12 

22  31 

23  02 
4  93 

586  90 

1   10 

500  62 

9  00 

5  47 

124  50 

8,927  74 

Gas. . 

6  31 
106  88 

9  52 

24  03 

100  05 

Fuel 

67  50 

15,970  00 

Ice 

375  07 

Supplies 

24  32 

37  00 

19  70 

107  50 

20  00 

17  75 

1,517  82 

Stationery  and  postage 

12  19 

Teaming  . 

2  50 
7  00 

1  25 

11  00 

10  00 

117  03 

5  00 

3  75 

8  00 

34  00 

37  90 

12  50 

Awnings  and  flags 

5  00 

9  00 

40  00 

Clocks  and  repairs . 

44  00 

Furniture  and  furnishings 

2,722  46 
17  00 
75  00 

97  89 

132  90 

8  00 

275  81 

$9  00 

3,400  99 

Blueprints 

17  00 

Expert  services 

75  00 

Removing  snow  and  ice  from  roofs 

107  60 

528  25 

3  35 

11   10 

15  00 

126  34 

118  70 

Lawns .... 

75  00 
100  71 

618  25 

Camentrv 

442  18 

299  08 

559  24 

2,263  65 

1,463  14 

6  10 

1,800  10 

170  90 

216  62 

228  50 

171  65 

101   15 

477  10 

63  30 

2  50 

1,488  28 

Elevators  . 

46  10 

5  23 

272  41 

402  90 

345  18 

Gas  and  electric  fixtures 

16  52 

41   17 
99  39 
39  12 

12  45 
39  43 
14  25 

126  32 
113  79 

66  70 

43  65 

11  06 

815  64 

Heating  and  ventilating 

18  92 
2  50 

21  24 
30  00 

2,828  83 

Painting 

2,018  61 

Plastering  and  whitening 

6  10 

Plumbing 

31  80 

21  24 
65  52 

112  87 

1,966  01 

236  42 

Roofing  and  gutters 

9  32 

5  15 

91  98 

112  07 
52  15 

429  99 

Iron  and  copper  work 

11  20 

297  00 

Totals 

$34,649  03 

$1,610  03 

$2,604  34 

$1,129  37 

$3,733  54 

$7,795  22 

$2,242  67 

$1,206  21 

$561  56 

$1,971  08 

$9  00 

$375  00 

$57,887  05 

7 

ITEMIZED    EXPENDITURES    FOR    EACH    ARMORY    BUILDING    FOR   YEAR    1914=15. 


Armories. 

Headquarters 
Second 
Brigade. 

Co.  L,  Sixth 
Regiment. 

Co.  A,  First 
Battalion  of 
Cavalry. 

Co.  B,  First 
Battalion  of 
Cavalry. 

Co.  D,  First 
Battalion  of 
Cavalry. 

First  Corps 
Cadets. 

i 

Ancient  and 
Honorable 
Artillery  Co. 

o3 
o 

■rH 

o 

c3 
PL) 

0Q 

a> 

•  r-1 

Fh 

o 

6 

< 
+3 

o 

$414  60 
6  30 

$1,700  00 

120  00 

8  13 

31  00 

54  44 

263  80 

$1,350  00 
120  00 

$1,625  00 
120  00 

$4,800  00 

$9,889  60 

486  30 

1,340  31 

263  80 

2,113  71 

1,937  29 

4,274  90 

637  44 

$120  00 

Fuel 

1,332  18 

223  00 

1,963  19 

9  80 

Gas 

44  99 
975  15 

51  09 

Electric  lighting 

132  74 

$565  60 

Rifle  practice,  use  of  range 

$4,274  90 
637  44 

Rifle  practice,  transportation  to 

Telephone 

25  00 

47  66 

85  20 

41  92 

49  60 

249  38 

Taxes r 

69  60 

69  60 

Furniture 

Carpentry 

22  82 

6  60 
31  57 

7  20 

29  42 

Painting  and  glazing 

31  57 

7  20 

Roofing  and  gutters 

Masonry 

Heating  and  ventilation 

9  50 

221  87 

276  30 

40  00 

i 

9  50 

11  70 
35  00 

233  57 

Plastering  and  whitening 

311  30 

Iron  and  copper  work 

40  00 

Removing  snow  from  roofs 

5  40 

6  55 
5  50 

5  40 

Flags 

6  55 

Supplies 

5  50 

Totals 

$445  90 

$2,247  85 

$1,835  83 

$1,654  46 

$1,892  39 

$8,318  37 

$565  60 

$4,981  94 

$21,942  34 
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ANNUAL   REPORT 


PUBLIC  BUILDINGS  DEPARTMENT 


FOR   THE   YEAR   1915-16^ 


Boston,  January  31,  1916. 

Hon.  James  M.  Curley, 

Mayor  of  the  City  of  Boston: 

Dear  Sir, —  In   accordance   with   section  24,   chap- ' 
ter  3,  of  the  Revised  Ordinances  of  1914,  I  submit  the 
following  as  the  annual  report  of  the  Public  Buildings 
Department  for  the  year  ending  January  31,  1916. 

This  department  has  the  care  and  custody  of  the 
following  buildings : 

City  Hall;  City  Hall  Annex;  Courthouse  and  Police 
Station,  East  Boston;  Ward  3  Building,  Charlestown; 
Municipal  Building,  Charlestown;  Quincy  Market; 
Faneuil  Hall;  Old  State  House;  Municipal  Building, 
Oak  and  Tyler  streets;  Municipal  Building,  Dudley  and 
Vine  streets;  Municipal  Building,  South  Boston;  Munici- 
pal Building,  Upham's  Corner;  City  Building,  Codman 
square,  Dorchester;  City  Building,  Washington  and 
Richmond  streets;  Curtis  Hall  Gymnasium  and  new 
Library  Building,  Jamaica  Plain;  Thomas  Street  School- 
house;  Old  Franklin  Schoolhouse,  and  all  other  build- 
ings in  use  for  city  offices,  market  purposes,  halls  for 
public  meetings  and  the  several  county  buildings;  also 
hired  buildings  or  parts  of  same  used  for  city  offices, 
county  purposes,  wardrooms,  armories,  etc. 
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The  original  appropriation  for  the  general  maintenance 
of  the  department  for  the  financial  year  1915-16  was 
$223,545.  To  this  was  added  the  sum  of  $120  (interest 
of  the  Charles  E.  French  Fund),  to  be  expended  only 
for  repairs  on  the  Old  State  House,  also  $50,000  for 
"Repairs  and  Alterations"  and  $11,850  for  " Furniture," 
making  a  total  appropriation  of  $285,515. 

Last  year,  in  my  report,  while  I  stated  that  the  City 
Hall  Annex  Building  was  in  very  good  condition,  I 
found  out  later  that  there  were  still  many  requests  from 
the  departments  occupying  same  to  make  changes  in 
their  quarters  to  facilitate  the  city's  business.  The 
sale  of  the  old  Probate  Building,  28  Court  square,  and 
old  Historical  Building,  30-32  Tremont  street,  necessi- 
tated the  providing  of  quarters  elsewhere  for  the 
departments  housed  therein,  and  they  were  hurriedly 
located  in  City  Hall;  also  quarters  had  to  be  provided 
for  the  Soldiers'  Relief  Department,  who  were  forced 
out  of  the  Charity  Building  by  the  expansion  of  the 
Overseeing  of  the  Poor  Department,  and  they,  too,  were 
placed  in  City  Hall.  These  two  features  and  the  remodel- 
ing of  the  treasurer's  office  compelled  me  to  do  a  great 
deal  of  work  in  City  Hall  which  was  not  considered 
when  my  annual  budget  was  prepared,  and  it  consumed 
much  of  my  attention  and  energy  during  the  whole  year. 
It  does  seem  now  that  almost  every  wish  is  gratified,  and 
I  am  in  hopes  that  for  some  time  the  only  repairs 
required  here  will  be  in  the  nature  of  upkeep  work. 

Of  the  features  in  the  general  repair  line,  the  following 
will  give  the  reader  a  comprehensive  idea  of  the  many 
contentions  the  department  is  confronted  with: 

City  Hall. 
Treasury  Department. 

Remodeled  the  rooms  originally  used  by  the  Collect- 
ing Department,  and  also  the  rooms  used  by  the  Treas- 
ury Department,  and  made  same  over  to  meet  the 
needs  of  the  Treasury  Department,  which  necessi- 
tated the  following  changes : 

Changed  vault  door  and  set  same  in  new  location. 

Removed  the  old  washbowl  and  installed  new 
enameled  fixture  instead. 

Removed  and  made  over  counters,  cases,  wooden 
grille  and  drawers,  also  cupboard  and  iron  cages  in 
both  rooms. 
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Removed  wooden  partition  and  set  up  same  in  new 
location. 

Installed  new  partition  in  treasurer's  private  office. 

Laid  new  maple  floors  in  old  and  new  quarters. 

Installed  new  wire  cages  and  grilles  over  windows. 

Installed  new  electric  wiring  and  fixtures  in  both 
rooms. 

Installed  new  wrought-iron  grilles  on  five  outside 
windows. 

Installed  nine  mahogany  drawer  cases,  and  three 
counter  desks. 

Furnished  one  new  safe. 

Removed  partitions  and  connected  both  rooms,  making 
one  general  office. 

Repaired  plastering  in  old  and  new  offices. 

Cleaned  and  renovated  ceilings  and  painted  walls 
and  woodwork  in  old  and  new  offices. 

Changed  pin  cylinders  on  all  doors  to  different  keys. 

Made  over  old  lockers  to  suit  individual  use. 

Installed  new  marble  base  on  counters  and  resurfaced 
marble  floors. 

Installed  new  plates  in  treasurer's  private  office. 

Installed  new  partition  separating  treasurer's  office 
from  corridor. 

Run  new  plaster  cornice  in  passageway  ceiling. 

Installed  terrazzo  floor  in  corridor  connecting  City 
Hall  to  Annex. 

Painted  five-foot  dado  on  corridor  walls  connecting 
City  Hall  to  Annex. 

Repaired  lock  on  safe  in  treasurer's  main  office. 

Auditor's  Office. 

Installed  new  marble  base  on  outside  waiting  room. 

Removed  partition  and  made  repairs  to  floor  and 
joints. 

Removed  and  made  over  lockers,  clothes  closets, 
cases,  altered  and  made  over  main  counter  and  made 
drawer  cases  and  cupboards,  with  shelving  underneath. 

Repaired  plastering  and  put  up  some  new  work. 

Painted  the  main  office  throughout,  walls,  ceilings, 
cornices  and  woodwork. 

Furnished  one  typewriter  desk,  one  typewriter  chair 
and  six  swivel  armchairs. 

Cleaned  off  and  resurfaced  floor  in  auditor's  private 
office. 
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Cleaned  off  and  rewhitened  ceilings,  painted  walls 
and  woodwork  in  first  floor  corridor  and  vestibule 
entrance. 

Institutions  Registration  Department. 

Remodeled  three  rooms  for  this  department,  which 
necessitated  the  building  of  partitions  to  divide  Room  3 
into  three  compartments  and  Room  4  into  two  com- 
partments; and  installing  new  floor,  counter  and  rail, 
toilets  for  men  and  women,  drinking  fountain;  and 
repairing  windows  and  doors  in  three  rooms;  repairing 
plastering;  washing  and  renovating  ceilings,  also  walls 
and  woodwork,  and  giving  the  same  two  coats  of  paint. 

A  fire  occurred  in  Room  5  shortly  after  being  fitted  up, 
which  caused  some  repairs  there,  such  as  putting  in 
part  of  floor  in  the  new,  patching  the  plastering  and 
painting  the  room  and  cleaning  the  furniture,  also 
taking  out  and  resetting  a  portion  of  the  heating  fixtures. 

Janitor's  Room. 

Installed  new  wooden  sink,  and  repaired  plumbing 
in  same. 

Corridors. 

Washed  and  whitened  ceilings  and  stair  soffits. 

Washed  and  painted  walls  and  woodwork  of  basement, 
first  floor,  second  floor,  third  and  fourth  floors. 

Patched  the  plastering  of  all  ceilings  and  walls  through- 
out all  the  corridors. 

Street  Laying-Out  Department. 

Installed  new  wall  desk  in  public  space,  Permit  Office. 
Installed  new  partition  and  twenty  new  instrument 
closets. 

Removed  and  set  up  in  corridor  twenty-five  old  closets. 

Repaired  blueprint  sink. 

Put  up  racks  and  frames  for  stakes. 

Painted  partition,  closets  and  plan  table  in  Room  36. 

Mayor's  Office. 

Made  racks  for  rubber  stamps,  put  new  locks  on  book- 
cases, furnished  and  put  on  one  new  door  check,  made 
two  new  oak  settees,  covered  wires  and  pipes  in  corridor 
leading  to  office. 

Stripped  off,  bleached  and  refinished  floor  in  private 
office. 
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Repaired  and  upholstered  six  chairs  in  private  office. 
Made  repairs  on  ventilating;  system. 
Repaired  marble  floor  in  outer  office. 

Council  Chamber. 

Removed  sheathing  and  replaced  with  new  material 
around  washbowl. 

Removed  lockers  and  reset  same  in  council  anteroom. 

Washed  and  rewhitened  ceilings  and  painted  walls 
and  woodwork,  Room  49. 

Washed  and  rewhitened  ceilings  and  painted  walls  and 
woodwork,  Rooms  51  and  52. 

Installed  new  bathtub  and  water-closet  off  Room  51. 

Removed  stoppage  in  men's  public  toilet. 

Installed  new  enameled  washbowl  in  Room  56. 

Put  new  door  in  Room  51. 

City  Messenger's  Office. 

Altered  and  made  over  and  set  up  cdses  and  cabinets. 

Washed  and  rewhitened  ceilings  and  painted  walls 
and  woodwork. 

Washed  ceilings  and  rewhitened  same,  and  painted 
walls  and  woodwork  of  Rooms  61  and  62  and  laid  floor 
in  Room  62. 

Soldiers'  Relief  Department. 

Taking  down  counters,  rails  and  cabinets  in  Charity- 
Building,  and  setting  up  same  in  new  location. 

Removed  sheathing  at  Wareham  street,  and  made 
partitions  in  main  office. 

Washed  and  whitened  ceilings  and  painted  walls  and 
woodwork. 

General  Jobbing. 

Put  new  pilot  valve  on  elevator. 

Removed  stoppages  in  sixth  floor  toilet. 

Put  new  halyards  on  flagstaff. 

Removed  fixtures  from  dome  and  set  up  same  in  Room 
70  for  blueprint  room. 

Removed  and  replumbed  sink,  in  changing  blueprint 
room  from  dome  to  Room  70. 

Repaired  door  and  sash  throughout  all  floors. 

Installed  new  reducing  pressure  valve  in  boiler  room. 

Put  on  storm  windows  throughout  building. 

Removed  all  partitions  and  carted  away  dirt  in 
Room  64. 
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Removed  all  desks  used  by  collector's  clerks  from 
Room  11. 

City  Hall  Annex. 

Boiler  Room. 

Relined  fire  box  and  put  new  grate  in  boiler  No.  1. 

Put  new  grate  in  boiler  No.  2. 

Made  repairs  on  all  three  boilers  and  piping. 

Installed  new  lubricating  cups  on  cars  No.  1  and  No.  2. 

Made  repairs  on  ash  lift. 

Repaired  No.  6  elevator  and  put  in  new  magnet. 

Repaired  ground  on  switch  board. 

Relined  fire  boxes  in  two  boilers. 

Election  Department. 

Cut  openings  in  brick  walls  and  put  in  wire  guards  for 
ventilation  in  vault. 

Installed  four  new  section  cases  for  special  cards. 

Collecting  Department. 

Cut  opening  through  marble  counter  and  steel  cases, 
and  installed  new  metal  door  in  same. 

Installed  new  iron  gates  at  end  of  corridor,  second 
floor. 

Installed  four  new  enameled  lavatories. 

Furnished  sixty  new  steel  swivel  desk  chairs. 

Altered  and  made  over  one  steel  case  in  main  office. 

Changed  door  in  second  floor  toilet. 

Furnished  one  new  steel  desk  in  main  office. 

Installed  new  metal  signs  over  windows  in  main  office. 

Wire  Department. 

Furnished  one  steel  case  in  main  office. 
Made  over  and  hung  map  cases,  and  put  up  picture 
molding. 

Building  Department. 

Cut  opening  through  wall  and  put  new  door  in  same. 

Health  Department. 

Moved  one  division  from  third  to  eleventh  floor. 

Altered  cases  and  repaired  windows  and  doors  through- 
out eleventh  floor. 

Built  new  bins  in  animal  room,  and  put  picture 
molding  in  private  office. 
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Furnished  one  nine-drawer  steel  case  for  main  office. 
Furnished  two  upright  steel  cases  in  main  office. 
Painted  two  rooms  in  private  office. 

Budget  Commissioner. 

Made  over  and  put  up  counter  and  rail  in  Room  307. 
Furnished  new  desk. 

Penal  Institutions  Department. 

Put  new  iron  grille  on  counter  in  Room  811. 
Changed  over  cases  and  made  new  oak  table  (special), 
Room  811. 

General  Jobbing. 

Put  up  new  rails  and  picture  molding  in  Rooms  502  and 
509,  and  made  new  cases  and  set  up  the  same  in  these 
rooms. 

Repaired  gutters  and  flashing  on  roof. 

Changed  self-closing  faucets  to  compression  cocks  in 
all  toilets. 

Made  and  put  up  covering  over  fire  hose  on  all  floors. 

Put  in  new  wires  and  washers  on  toilet  tanks  on  all 
floors. 

Law  Department. 

Care  of  putting  up  and  taking  down  twelve  awnings. 
Furnished  six  Golden  Oak  armchairs. 

Probate  Building. 

Enlarged  office  and  working  space  in  Children's 
Institutions  Department,  making  over  counters,  closets, 
lockers  and  altering  and  resetting  shelving. 

Washed  and  rewhitened  ceilings  and  painted  walls 
and  woodwork  two  coats. 

Removed  the  entire  fixtures,  closets,  counters,  shelv- 
ing, etc.,  and  made  ready  for  movers. 

Old  State  House. 
Made  repairs  on  ash  hoist. 

Faneuil  Hall. 

Repaired  sash  and  set  glass  in  second  floor. 
Removed  stone  over  door  and  put  in  irons  in  cellar 
No.  1. 
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Cleaned  out  waste  pipe  and  reset  marble  slab  on 
third  floor. 

Installed  new  bowl  in  public  toilet. 

Washed  and  painted  room  in  Ancient  and  Honorable 
Artillery  hall. 

Quincy  Market. 

Repaired  safety  treads  on  side  entrances. 

Installed  new  copper  gutters  on  two  sections  of  roof 
on  South  Market  street. 

Repaired  plumbing  in  men's  convenience  station. 

Repaired  and  rehung  door  on  bulkhead  entrance  to 
cellar. 

Repaired  safety  treads  at  stalls  81  and  82. 

Put  new  metal  ridge  on  roof. 

Repaired  safety  treads  and  put  on  17  feet  of  new 
tread. 

Installed  new  valve  on  siphon  tank. 

Put  new  timbers  and  floor  in  stalls  18  and  20. 

Repaired  doors  and  sash,  put  new  cords  and  set 
glass  in  Market  floor. 

Installed  new  closet  tank  in  men's  convenience 
station. 

Bulfinch  Street  Armory. 

Cleaned  out  stoppage  and  repaired  plumbing. 

Women's  Temporary  Home. 

Repaired  plumbing  in  basement. 

Installed  new  angle-iron  fence  on  Bowker  street  side. 
Repaired  brick  walls  where  broken  on  Bowker  street 
side. 

Charity  Building. 

Washed  and  rewhitened  ceilings  and  painted  walls 
and  woodwork  in  Rooms  13,  15,  17,  19,  20  and  27,  also 
public  wash  room,  public  toilet,  vaccinating  room, 
main  corridor  and  vestibule. 

Made  repairs  on  radiators  and  heating  system. 

Washed  and  whitened  ceilings  and  painted  walls 
and  woodwork  in  rooms  used  by  Children's  Aid  Society, 
also  the  corridor  leading  to  same. 

Repaired  plastering  in  corridors  and  several  rooms. 

Care  of  and  re-covered  twenty-four  window  awnings. 

Washed  and  whitened  ceilings  and  painted  walls  and 
woodwork  in  Rooms  21,  22,  23,  28,  30,  31  and  31|. 

Repaired  plumbing  in  women's  public  toilet. 
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Relined  fire  box  of  boiler  No.  1. 

Washed  and  rewhitened  ceiling  and  painted  walls 
and  woodwork  Room  39. 

Repaired  paving  in  yard  and  brick  walk. 

Recovered  boiler  house  roof  with  tin. 

Reset  two  lights  of  glass  and  reputtied  glass  in  all 
windows. 

Installed  two  new  radiators  and  four  new  air  valves. 

Wayfarers'  Lodge. 

Installed  new  sprinkler  system  in  building. 

Did  carpentry  in  connection  with  new  sprinkler  system. 

Repaired  plumbing  outside  convenience  station. 

Renovated  and  painted  eleven  rooms. 

Repaired  dumb  waiter. 

Scale  House,  Haymarket  Square. 

Opened  street  and  repaired  plumbnjg  from  conductor. 
Put  new  covering  on  scale  floor. 

Brookline  Street. 

Fitted  up  building  for  Overseers  of  Poor  to  house  the 
homeless. 

Repaired  plumbing  and  installed  new  range  and  hot 
water  boiler. 

Painted  kitchen  and  halls. 

Repaired  conductors. 

Old  Franklin  Schoolhouse. 

Painted  walls  and  woodwork  in  stairways  and  cor- 
ridors. 

Repaired  plumbing  and  made  repairs  in  heating 
system. 

Wareham  Street. 

Installed  new  Magee  heater. 
Reset  glass  in  windows. 

Way  Street  Schoolhouse. 

Repaired  plastering  on  three  floors. 

Painted  walls  and  woodwork  and  rewhitened  ceilings 
on  three  floors. 

Removed  toilets  and  installed  four  showers  in  base- 
ment. 
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Installed  new  partition  and  made  first  floor  into  two 
rooms. 

Put  in  fire  escape  on  rear  to  meet  the  exits  on  three 
floors. 

Removed  windows  and  made  fire  exits  on  three  floors. 

Built  fumigating  house  in  yard. 

Changed  electric  lights  on  all  floors. 

Changed  plumbing  and  added  four  new  toilets. 

Installed  hot  water  heater  and  boiler;  also  new  copper 
wash  boiler. 

Installed  new  sprinkler  system  on  all  floors. 

Installed  new  ventilating  system  for  new  toilet  room. 

Library  Building,  Sedgwick  Street. 

Care  of  and  putting  up  and  taking  down  twenty 
awnings. 

Old  Town  Hall,  Brighton. 

Repaired  gas  fixtures  and  put  in  new  mantels. 
Repaired  leak  in  roof  around  chimney. 

Building    at    Washington    and    Ashland    Streets. 

Rewhitened  ceilings  and  painted  walls  and  woodwork 
in  store  and  two  kitchens. 

Municipal  Building,  Oak  and  Tyler  Streets. 

Installed  wire  grille  over  forty-one  showers. 

Treated  floors  with  floor  preservative. 

Installed  apparatus  from  old  gymnasium. 

Put  numbers  on  forty  lockers. 

Installed  new  cases,  shelving  and  furniture  in  library. 

Municipal  Building,  Dudley  and  Vine  Streets. 

Changed  Johnson  thermostats  in  library. 

Treated  floors  with  floor  preservative. 

Furnished  three  new  clocks,  repaired  three  old  ones 
and  hung  six. 

Installed  new  cases,  shelving  and  furniture  in  library. 

Furnished  three  new  rubber  mats. 

Reset  curbing  and  put  granolithic  on  three  sides  of 
building. 

Installed  new  iron  fence  on  three  sides  of  building. 

Installed  new  rubber  matting  in  basement  and  first 
floor  corridors. 
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Furnished  one  new  Briggs  Brothers'  piano  in  gym- 
nasium. 

Stained  and  shellacked  rails  for  clubs  and  dumb-bells 
in  gymnasium. 

Put  numbers  on  fifty-one  lockers,  and  lettered  fifteen 
doors. 

Furnished  five  mirrors,  two  rattan  couches,  one  rug 
and  one  wardrobe. 

Furnished  one  furred  oak  cabinet  and  desk  chair;  one 
golden  oak  reading  desk;  six  golden  oak  chairs;  sixteen 
quartered  oak  armchairs. 

Changed  iron  gate  at  rear  passageway. 

Installed  iron  grille  work  over  fifty-six  showers. 

Municipal  Building,  Columbia  Road. 

Re-covered  ten  awnings. 
Installed  new  hot-water  boiler. 
Repaired  floors  and  leak  around  showers. 
Removed  all  lead-lined  pipe  and  replaced  same  with 
galvanized-iron  pipe. 

Rebuilt  fence  on  one  side  of  lot. 

Municipal  Building,  Bunker  Hill  Street  (Ward  3 

Building). 

Repaired  asphalt  floor  in  shower  room. 
Put  wire  guards  in  wardroom. 
Painted  tank  room. 

Municipal  Building,  Codman  Square. 
Repaired  tin  roof. 

Municipal  Building,  South  Boston. 

Painted  5-foot  dado  in  corridor  and  changed  glass  in 
panels  of  eight  doors  and  lettered  the  same. 

Repaired  cellar  strainer  and  removed  stoppage  in 
boiler  room  drain. 

Painted  5-foot  dado  in  corridors  and  stairways,  from 
basement  to  third  floor. 

Repaired  water  main  and  made  repairs  on  showers. 

Municipal  Building,  Curtis  Hall. 

Repaired  plumbing  on  showers. 

Put  new  tubes  in  boiler. 

Repaired  and  adjusted  sash  in  monitor  skylight. 
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Repaired  outside  doors  and  repaired  strikers  on 
ninety-four  showers. 

Installed  wire  grilles  over  forty-six  lockers. 

Wardroom,  Ward  2  (East  Boston). 

Installed  new  switches  on  outside  lights  and  exit  signs. 
Put  one  new  tube  in  boiler. 

Wardroom,  Ward  19  (Elmwood  Street,  Roxbury). 
Cleaned  and  repaired  gutters  and  pointed  chimneys. 

Wardroom,  Ward  20  (Dorchester). 

Repaired  windows  and  reset  glass,  put  on  new  transom 
chains,  catches  and  knobs. 

Courthouse,  Pemberton  Square. 

Repaired  fire  doors  on  boilers  and  put  in  new  valves. 

Made  repairs  on  one  boiler  and  repaired  reducing  valve. 

Repaired  doors  on  elevator. 

Plumbing : 

Repaired  tank  valves  and  ball  cocks  in  detention 
room. 

Put  iron  guards  on  two  conductors.  Relined  two 
toilet  tanks  with  copper. 

Repaired  faucets  in  Room  106.  Cleaned  out  waste 
in  Room  209. 

Cleaned  out  urinal  waste  in  fourth  session  judge's 
toilet. 

Put  new  urinal  traps  in  Rooms  275  and  341. 

Cleaned  out  stoppage  in  women's  public  toilet. 

Cleaned  out  traps  in  men's  and  women's  toilets, 
Registry  of  Deeds. 

Cleaned  out  lavatory  waste  in  Probate  Court. 

Repaired  basin  plug  and  waste  in  Room  147. 

Put  new  basin  cock  in  Room  117. 

Repaired  bubbler.  Put  new  ball  cock  in  toilet  tank 
in  judge's  private  room. 

Repaired  leak  on  third  floor.  Cleaned  out  stoppage 
in  public  toilet,  third  floor. 

Repaired  ball  cock  in  urinal  and  basin  in  Room  340. 

Repaired  tank  valve  on  fourth  floor;  repaired  tank 
valve  and  urinal  cock  in  Room  171. 
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Repaired  leak  in  toilet  of  judge's  lobby.  Repaired 
leak  in  Room  117. 

Put  new  urinal  trap  in  Room  115. 

Installed  cork  carpet  and  Axminster  rug  in  Clerk  of 
Supreme  Court  office. 

Repaired  marble  tile  in  main  hall. 

Furnished  500  document  cases  to  Clerk  of  Supreme 
Court  office. 

Furnished  five  special  steel  vault  cases  to  Registry  of 
Probate  and  Insolvency. 

Furnished  one  flagpole  and  9-foot  by  15-foot  flag. 

Renovated  two  jury  rooms  on  second  floor.  Reno- 
vated room  for  Clerk  Manning. 

Removed  470  feet  brickwork  and  built  new  brickwork 
in  its  place. 

Repaired  paving  in  yard. 

Renovated  judge's  lobby  and  toilet  of  Probate  Court. 

Cleaned  and  refinished  woodwork  and  furniture  in 
private  office,  waiting  room,  jury  room*  and  offices  on 
second  floor  of  District  Attorney's  office. 

Furnished  one  rug  to  Registry  of  Deeds'  office. 

Furnished  two  library  stacks  to  Judge  Bolster's  office. 

Repaired  brick  inclosure  and  reset  cesspool  frame. 

Furnished  linoleum  for  First  Session  Court. 

Installed  new  grates  in  three  boilers. 

North  Grove  Street  Morgue. 

Repaired  and  cleaned  boiler  flue. 
Repaired  chimney. 
Repaired  refrigerating  plant. 
Furnished  one  awning  (special). 

East  Boston  Court. 

Installed  new  drinking  fountain  in  corridor. 
Installed  thirteen  new  flushing  tanks  in  toilets. 
Removed  surgeon's  lavatory  from  basement  to  first 
floor. 

Made  plumbing  repairs  throughout  building. 
Furnished  and  installed  six  new  awnings. 

Charlestown  Court. 

Installed  new  shelving  in  clerk's  vault  in  basement. 
Installed  bronze  tablet  in  entrance  hall. 
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Furnished  two  new  rubber  mats. 

Removed  records  from  Abbotsford  Hall  to  new  court- 
rooms. 

Removed  rails  and  fixtures  and  made  repairs  in 
Abbotsford  Hall. 

Installed  new  curtains  in  court  and  other  rooms  used 
by  court. 

Installed  new  steel  shelving  in  clerk's  vault,  court 
floor. 

Painted  outside  brick  wall  at  rear  passageway. 

Installed  new  gates  at  rear  passageway. 

Roxbury  Court. 

Added  additional  sections  to  radiators. 

Repaired  folding  doors  in  G.  A.  R.  rooms. 

Renovated  ceiling  walls  and  woodwork  in  Civil  Court. 

Repaired  plumbing  in  cell  room. 

Put  new  granolithic  in  yard  and  driveway. 

Repaired  leak  in  roof. 

Removed  storm  doors  and  inside  sash. 

Renovated  ceiling  of  police  officers'  room,  clerks'  office 
and  corridors  leading  to  judge's  room  and  probation 
officers'  room. 

Recovered  and  care  of  eight  awnings. 

Repaired  front  doors. 

Repaired  plumbing  on  second  floor. 

Put  up  storm  doors,  sash  and  put  down  board  walks. 

Reset  glass. 

Brighton  Court. 

Care  of  grounds  for  season. 
Made  plumbing  repairs. 

West  Roxbury  Court. 

Installed  two  new  oscillating  fans  in  courtroom. 
Made  repairs  on  plumbing  in  judge's  room. 

Dorchester  Court. 

Recovered  the  screen  doors  and  window  screens. 
Repaired  prisoners'  dock. 

Removed  double  doors  and  put  in  double-acting  doors. 
Furnished  and  put  on  special  locks  on  doors  of  judges' 
room. 
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New  construction  has  received  much  attention  during 
the  year.  The  Municipal  Building,  City  square,  was 
completed  and  accepted  on  July  6,  1915.  Dedicatory 
exercises  were  held  on  August  30  by  fitting  ceremonies  at 
which  Hon.  James  M.  Curley,  Mayor,  and  the  citizens 
of  Charlestown  participated.  The  exercises  consisted  of 
flag  raising,  addresses  by  his  Honor  the  Mayor  and 
several  prominent  Charlestown  citizens,  and  a  band 
concert.  This  building  is  now  complete  in  every  detail 
and  is  occupied  in  part  by  the  Police  Department  as 
Police  Division  15  and  the  Charlestown  District  Court. 

Police  Station,  South  Boston,  was  also  completed  this 
year,  and  accepted  on  June  8,  1915.  It  was  turned  over 
to  the  Police  Department  on  June  9,  1915,  and  they 
now  have  the  care  and  custody  of  same.  This  building 
fills  a  much  desired  improvement  for  this  district  and 
no  doubt  will  redound  to  the  credit  of  the  city.  It  is 
a  model  building  of  its  line,  situated  on  D  and  Athens 
streets,  with  a  frontage  on  D  street  of  95  feet  7  inches 
and  116  feet  5  inches  on  Athens  street  and  covers  an 
area  of  approximately  11,125  square  feet  of  land.  The 
building  is  two  stories  high  and  built  of- red  tapestry 
brick  with  "  Compo-granite "  base  and  limestone  trim- 
mings. The  basement  is  not  wholly  excavated.  A  cer- 
tain portion  is  used  for  boiler  room  and  coal  pocket, 
record  vault  and  smoking  room. 

The  first  floor  is  used  for  main  office,  captain's  office 
and  waiting  room,  consultation  room,  guard  room,  two 
locker  rooms,  room  with  women's  cells,  and  matron's 
room,  surgeon's  room,  room  with  men's  cells,  men's  and 
women's  showers  and  garage. 

The  second  floor  is  used  for  twenty-nine  sleeping  rooms 
for  night  men  and  four  sleeping  rooms  for  wagon  men, 
two  shower  rooms  and  two  toilet  rooms  for  night  men 
and  bathroom  and  toilet  for  wagon  men. 

The  first  floor  throughout  is  granolithic  and  linoleum 
and  the  second  floor  is  maple. 

The  only  new  building  started  and  completed  during 
the  year  was  the  Police  Station,  Dorchester.  Contract 
was  let  on  January  13, 1915,  and  accepted  on  December 
6,  1915,  when  it  was  turned  over  to  the  Police  Depart- 
ment. Appropriation  for  same  was  $62,000.  A  brief 
description  of  the  building  follows : 

The  exterior  of  the  building  is  colonial  buff  tapestry 
brick,   with   cherry-red   tapestry  brick   corner   quoins. 
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The  exterior  of  basement  story  is  finished  with  rough 
cast  concrete  waterproofed  cement  plaster.  The  roof  is 
covered  with  red  asbestos  shingles  on  steep  pitches  and 
the  flat  portion  with  asbestos  white  top,  making  a  com- 
plete fireproof  roof.  On  the  first  floor  are  located  the 
general  administrative  offices  with  signal  service,  also 
the  guard  room  and  block  of  cells,  for  male  and  female 
prisoners,  and  a  matron's  room.  The  second  floor 
contains  sleeping  rooms,  lockers  and  bathing  accom- 
modations, allowing  for  a  twenty-five  years'  normal 
growth  N 

It  was  contemplated  to  build  a  police  station  and 
school  administration  building  on  the  site  of  the  Old 
Probate  Building  and  preparations  for  same  were  pro- 
gressing rapidly,  plans  and  specifications  were  prepared 
and  it  was  advertised  once,  when  the  city  decided  to 
abandon  the  scheme  and  the  site  was  sold  to  the  trustees 
of  the  Kimball  Building  Trust. 

The  following  buildings  or  parts  of  same  were  hired 
for  municipal  purposes : 

For  Offices: 

730-742  Tremont  Building.     (Occupied  without  lease.) 

For  Armories: 

2152  Washington  street,  Roxbury.  (Began  occupancy  July 
1,  1910.) 

25  Irvington  street.     (Began  occupancy  May  1,  1912.) 

7  Green  street.     (Lease  began  June  29,  1911.) 

130  Columbus  avenue. 

Officers'  Club  House,  Commonwealth  avenue.  (Head- 
quarters Second  Brigade.) 

For  Wardrooms: 

Maynard  Hall,   Ward   13.     (Lease  began   September   1, 

1911.) 
Minton  Hall,  Forest  Hills,  Ward  23. 

For  Ambulance  Station: 

15  National  street.  (Ground  lease.)  Land  held  on  lease 
made  for  twenty  years;  expires  on  November  28,  1919. 

For  County  Purposes: 

274  Boylston  street  (3  rooms),  for  Medical  Examiner. 
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17 


The  ambulance  station  is  located  on  National  street, 
South  Boston,  on  land  leased  from  the  Carney  Hospital. 
The  station  is  open  day  and  night  and  answers  calls  at 
any  hour  and  in  any  section  of  the  city  for  persons 
desiring  treatment  at  the  Carney  or  other  hospitals. 


Number  of  accident  cases  during  year 
medical  cases  during  year 
surgical  cases  during  year 


258 
139 
249 


Total     . 



.       646 

Number  transferred  to  Carney  Hospital    . 

.       408 

a 

a 

City  Hospital 

93 

a 

u 

Children's  Hospital 

21 

u 

u 

Cushing  Hospital  . 

7 

a 

a 

Psychopathic  Hospital 

10 

u 

u 

Lying-in  Hospital  ^ 

22 

u 

a 

Long  Island  (to  boat)   . 

10 

a 

a 

Peter  Bent  Brigham  Hospital 

2 

a 

a 

Fenway  Hospital  . 

1 

a 

a 

McDonald  Hospital 

1 

a 

a 

Gordon  Hospital    . 

1 

(i 

a 

Boston  Eye  and  Ear  Infirmary 

3 

u 

a 

State  Hospital 

1 

a 

a 

Homoeopathic  Hospital 

1 

a 

ii 

New  England  Hospital  for  Womer 

L 

and  Children 

21 

u 

a 

St.  Mary's  Hospital      . 

1 

u 

u 

Cullis  Home   .... 

1 

« 

a 

St.  Margaret's  Hospital 

2 

a 

u 

Hillside  Hospital    . 

2 

« 

a 

Holy  Ghost  Hospital     . 

4 

« 

a 

Soldiers'  Home,  Chelsea 

12 

a 

11 

Tewksbury,  Mass.,  Hospital  (tc 

> 

train) 

12 

a 

u 

Infants'  Hospital   . 

1 

a 

n 

Robert  Brigham  Hospital    . 

1 

u 

a 

Quincy  Street  Hospital 

4 

it 

u 

Austin  Farm           .        . 

1 

a 

a 

Pierce  Farm 

2 

u 

u 

Scobey  Hospital     . 

1 

646 
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The  following  schedule  will  show  the  cost  of  mainte- 
nance of  the  ambulance  station,  the  total  number  of 
patients  carried  and  average  cost  of  transportation  for 
each  patient  for  the  past  sixteen  years: 


Yeab. 


Cost  of 
Maintenance. 


Total  Number 

of  Patients 

Carried. 


Average  Cost 

for  each 
Patient  Carried. 


1900  * . 

1901.. 

1902.. 

1903.. 

1904.. 

1905.. 

1906.. 

1907.. 

1908.. 

1909. . 

1910.. 

1911.. 

1912.. 

1913.. 

1914.. 

1915.. 


$3,856  07 
6,241  78 
7,388  33 
6,224  78 
6,569  83 
6,920  16 
6,489  68 
6,793  75 
6,329  53 
6,495  03 
5,802  87 
7,120  62 
6,750  34 
7,598  79 
5,716  77 
6,537  99 


394 
636 
736 
765 
653 
648 
637 
768 
830 
815 
708 
789 
844 
778 
640 
646 


$9  78 

9  81 

10  03 

8  13 

10  06 

10  68 

10  18 

8  84 

7  62 

7  96 

8  19 

9  02 

8  00 

9  77 
8  93 

10  12 


*Nine  months. 


Requests  for  the  use  of  ambulance  by  city  depart- 
ments were  received  as  follows: 


From  Health  Department    .... 
Soldiers'  Relief  Department     . 
Institutions  Registration  Department 
Overseers  of  the  Poor  Department 
District  Nursing  Association    . 


15 
12 
15 
5 
10 

57 


The  following  is  a  general  financial  statement  of  the 
Public  Buildings  Department  for  the  financial  year  of 
1915-16: 
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Appropriations. 

Department     expenses      (original 

appropriation)  .        .        .    $223,545  00 

Repairs    and    alterations    (special 

appropriation)  ....  50,000  00 
Furniture    (special    appropriation)  .     11,850  00 


Transfer   from    French    Fund    (repairs    on   old 

State  House) 

Suffolk  County  Courthouse 

Transferred  from  Reserve  Fund    .... 
County  buildings 


$285,395  00 

120  00 

40,340  00 

2,090  47 

21,528  00 

$349,473  47 


Expenditures. 

Public  Buildings,  department  expenses 
Wardrooms,  department  expenses 
Armories,  department  expenses     .  * 

Ambulance  Station,  department  expenses 
Repairs  and  alterations  .... 

Furniture 

Suffolk  County  Courthouse    . 
County  buildings 


$173,604  06 
8,461  90 
20,062  03 
6,537  16 
49,999  38 
11,366  89 
33,895  60 
30,062  87 

$333,989  89 


sferr 

ed  to  Boston  Almshouse 

and  Hospital 

$483  11 

u 

Overseers     of     the 

Poor  Department, 

14,999  85 

11 

balance 

0  62 

15,483  58 
$349,473  47 


Expended  on  Special  Appropriations. 

City  Hall  Annex $8,515  00 

Municipal  Building,  City  square  ....  32,907  05 

Municipal  Building,  Ward  7 19,965  79 

Municipal  Building,  Ward  17        .        .        .        .  27,759  86 

Police  Station,  Dorchester 49,387  25 

Police  Station,  South  Boston         .  14,603  31 
Police  Station  and  School  Administration  Build- 
ing    10,569  76 


$163,708  02 
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Recapitulation. 

Expended  on  general  appropriations     . 
Expended  on  special  appropriations 


$333,989  89 
163,708  02 

$497,697  91 


The  following  is  a  comparative  statement  of  the 
credits  and  expenditures  on  account  of  appropriation 
for  Public  Buildings  Department,  General  Expenses: 

For  the  Past  Sixteen  Years. 


Year. 


Appropriation. 


Transfers  and 
Income. 


Unexpended 
Balance. 


Expenditures. 


1900-01 . 
1901-02. 
1902-03. 
1903-04. 
1904-05 . 
1905-06 . 
1906-07 . 
1907-08. 
1908-09 . 
1909-10. 
1910-11. 
1911-12. 
1912-13. 
1913-14. 
1914-15 . 
1915-16. 


$216,000  00 
284,000  00 
250,000  00 
240,000  00 
240,000  00 
241,500  00 
240,000  00 
250,000  00 
200,000  00 
250,387  00 
195,000  00 
200,000  00 
240,000  00 
255,000  00 
265,000  00 
285,395  00 


$53,754 
24,411 


89 
69 


1,425 
11,997 


99 

67 


18,378 
465 

10,890 
120 
240 

19,720 

4,910 

220 

587 

120 


19 
45 
38 
00 
00 
56 
43 
00 
02 
00 


$397  44 


85,548  02 


246  21 


4,200  39 


15,483  58 


$269,754  89 
308,411  69 
250,000  00 
241,425  99 
251,997  67 
241,102  56 
258,378  19 
250,465  45 
210,890  38 
164,958  98 
194,993  79 
219,720  56 
244,910  43 
251,019  61 
265,587  02 
270,031  42 


Expenditures  for  Public  Buildings. 

Salaries $13,093  23 

Workmen's  Compensation        .  •      .        .        .        .  521  43 

Engineers,  firemen,  janitors  and  cleaning      .        .        89,308  82 
Mechanics    .  8,524  00 


Carried  forward 


$111,447  48 
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Brought  forward 
Cleaning  (exclusive  of  pay 
Telephone  operators 
Telephone  operators  (excl 
Telephones 
Carfares 
Printing 
Stationery 
Postage 

Rent  and  taxes   . 
Ice         . 
Fuel      . 
Gas 

Electric  light 
Supplies 

Clocks  .        .        . 
Heating  Faneuil  Hall 
Teaming 
Moving,  annex    . 
Advertising 
Blueprints    . 
Insurance     . 
Expert  service     . 
Retired  veterans 
Review  stands     . 
Auxiliary  fire  alarm    . 
Dedication,  new  buildings 
Awnings 

Flags  and  repairs 
Automobiles 
Lawns  .... 
Removing  ashes 
Clock,  Peabody  square 
Carpentry    . 
Miscellaneous 


usive 


roll 


s) 


of  pay  r 


oils) 


11,447  48 

2,436  61 

6,485  00 

56  00 

10,095  23 

216  00 

353  95 

838  63 

76  22 

4,581  00 

599  89 

17,200  86 

779  30 

5,789  16 

4,077  77 

228  45 

2,500  00 

773  34 

1,172  30 

7 

5 

475  00 

76  19 

84  96 

332  00 

313  70 

685  11 

601  74 

166  36 

195  00 

2  10 

21  00 

30  00 

793  88 

107  03 


40 
40 


$173,604  06 

Expenditures  for  Wardrooms. 

Rents 

$900  00 

Janitors  and  cleaning 

5,215  52 

Cleaning  (exclusive  of  pay  rolls) 

93  50 

Fuel 

1,300  61 

Gas 

5  46 

Electric  lighting- 

917  25 

Clocks  

3  50 

Flags     

6  06 

Miscellaneous      .... 

20  00 

$8,461  90 
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Expenditures  for  Armories. 

Care,  etc.,  allowance  for 
Rents  and  taxes 
Fuel      . 
Water  rates 
Gas  lighting 
Electric  lighting 
Telephones  . 
Rifle  practice 
Miscellaneous 


$480  00 

9,870  60 

923  70 

220  90 

2,384  71 

995  46 

168  48 

5,016  18 

2  00 

$20,062  03 


Expenditures  for  Ambulance  Station. 


Janitors,  drivers  and  cleaning 

Rent  of  land 

Horsekeep,  shoeing,  etc 

Telephones  . 

Fuel      . 

Gas 

Electric  lighting 

Ice 

Supplies 

Horse    . 

Ambulance  repairs 

Medical  supplies 


$4,954  00 

250  00 

578  46 

63  20 

150  78 

24  56 

84  60 

6  25 

29  04 

250  00 

141  92 

4  35 

5,537  16 


Expenditures  for  Repairs  and  Alterations,  Public 

Buildings. 
Carpentry    .... 
Elevators     .... 
Gas  and  electric  fixtures   . 
Granolithic 

Heating  and  ventilating    . 
Iron,  copper  and  wire  work 
Masonry      .... 
Marble  work 
Painting  and  glazing 
Plastering  and  whitening 
Plumbing     .... 
Roofing  and  gutters  . 
Carpentry,  ambulance  station 


$20,134  58 

1,169 

14 

1,247 

78 

228 

00 

4,217 

05 

1,788 

78 

1,031 

61 

592 

00 

8,791 

83 

1,058 

63 

7,164  69 

1,992 

43 

83 

$49,417  35 
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Expenditures  for  Repairs  and  Alterations, 
Wardrooms. 


Carpentry    . 
Gas  and  electric  fixtures 
Granolithic 

Heating  and  ventilating 
Ironwork 

Painting  and  glazing- 
Plumbing     . 


•1194  63 
78  44 
21  86 
55  09 
11  50 
55  95 
6  63 

$424  10 


Expenditures  for  Repairs  and  Alterations,  Armories. 

Carpentry $36  38 

Gas  and  electric  fixtures 45  90 

Painting  and  glazing 61  30 

Plumbing 14  35 


$157  93 


Expenditures  for  Furniture. 


Public  buildings 


$11,366  89 


Expenditures,  Suffolk  County  Courthouse. 

Cleaning 

Electric  light 

Gas       .... 

Fuel      . 

Supplies 

Ice        .... 

Printing       . 

Clocks  .... 

Furniture  and  furnishings 

Carpentry    . 

Elevators 

Gas  and  electric  fixtures 

Heating  and  ventilating 

Iron  and  copper  work 

Masonry 

Painting  and  glazing 

Plumbing     . 

Boiler  inspection 

Expert  services   . 

Flag-pole 


$79  02 

7,272 

91 

78 

13,819 

59 

1,222 

81 

435 

19 

17 

45 

2 

50 

3,055 

71 

236  53 

188 

10 

1,781 

37 

1,090  34 

32 

00 

984 

11 

1,882 

06 

1,716 

67 

20 

00 

13 

46 

45 

00 

$33,895  60 


24 


City  Document  No.  25. 


Expenditures  of  County  Buildings. 


Rents 

Firemen,  janitors  and  cleaning 

Cleaning  (exclusive  of  pay  rolls) 

Fuel      .... 

Gas  lighting 

Electric  lighting 

Furniture  and  furnishings 

Supplies 

Teaming 

Clocks  and  repairs 

Lawns  and  grounds    . 

Awnings 

Iron  and  copper  work 

Masonry 

Carpentry    . 

Plumbing     . 

Gas  and  electric  fixtures 

Painting  and  glazing 

Roofing  and  gutters  . 

Heating  and  ventilating 

Boiler  inspection 

Flags     .... 

Granolithic  work 

Refrigerator  repairs   . 

Retired  veterans 


SI, 144  00 

19,948 

00 

206 

25 

1,243 

88 

118  08 

1,262 

78 

262 

50 

148 

12 

152 

25 

12 

22 

560  35 

172 

77 

205 

00 

273 

10 

546 

10 

794  86 

766 

53 

555 

06 

73 

72 

142 

70 

16 

00 

13 

29 

900 

00 

170 

31 

375 

00 

$30,062  87 


Expenditures  in  Detail  of  Special  Appropriations. 

City  Hall  Annex. 

Contractor,  Wells  Brothers  Company  of  New 
York 

Commercial  furniture,  Paine  Furniture  Com- 
pany.  

Wooden  cabinet  work,  Wallaeger  Manufactur- 
ing Company 

Steel  lockers,  Bank  and  Office  Equipment  Com- 
pany.       .        .        . 

Wrought  iron  grillage,  Grecian  Iron  Works  . 

Electrical  engineer,  Thomas  W.  Byrne  . 


$3,000 

00 

2,965 

25 

1,113 

45 

742 

450 
243 

50 
00 

80 

$8,515  00 

Public  Buildings  Department. 
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Municipal  Building,  City  Square. 

Contractor,  John  F.  Griffin  Company    . 

Firing    boilers,    J.    L.    Hern    Engineering   Com- 
pany  

Architect,  James  E.  McLaughlin 

Lighting  fixtures,  Cambridge  Brass  Company 

Commercial  furniture,  H.  L.  Stearns  Desk  Com 
pany 

Iron  gates,  W.  A.  Snow  Iron  Works,  Inc. 

Lighting  fixtures,  Edwin  C.  Lewis,  Inc. 

Granolithic    sidewalk,    Warren    Brothers    Com 
pany 

Vault  cases,  Bank  and  Office  Equipment  Com 
pany 

Furniture  and  window  shades,  Frank  Ferdinand 
Inc 

Painting  outside  wall,  George  H.  Walsh 

Carpentry,  William  Mahoney 

Window  shades,  Hoyt  Company     . 

Bronze  tablet,  Grecian  Iron  Works 

Rubber  mats,  Thomas  O'Callaghan 

Gas  range  and  electric  light  bulbs,  Charlestown 
Gas  and  Electric  Company  .... 

Lettering  doors,  William  B.  Hardy 

Electric  fixtures,  Joseph  P.  Barrett 

Flag,  New  England  Decorating  Company     . 


Municipal  Building,  Ward  7. 

Contractor,  McGahey  &  O'Connor. 

Architect,  T.  Edward  Sheehan        .... 

Wood  and  Concrete  preservative,  Tylose  Con- 
tracting Company 

Lighting  fixtures,  Pettingell- Andrews  Company    . 

Folding  seats,  Joseph  T.  Walsh       .... 

Gymnastic  Apparatus,  Wright  &  Ditson 

Wire  grilles,  Bank  and  Office  Equipment  Com- 
pany.       . . 

Furniture  and  window  shades,  Frank  Ferdinand, 
Inc.   .        . 

Ash  cans,  Dover  Stamping  and  Manufacturing 
Company 

Typewriting  specifications,  M.  E.  Sheehan   . 

Advertising,  City  Record 

Blueprinting,  Spaulding  Print  Paper  Company    . 


$27,206  58 

1,002  00 

1,051  97 

840  00 

702  29 
225  50 
222  90 

108  00 

101  25 


150 

35 

109 

00 

100 

00 

84 

97 

05 

00 

30 

25 

27 

08 

19 

00 

8 

31 

0 

00 

$32,907  05 

$17,174  50 

940 

53 

503 

92 

500 

00 

277 

20 

200 

78 

147  00 


no  is 


10 

00 

12 

08 

3 

50 

2 

10 

$19,905 

79 
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Municipal  Building,  Ward  17. 


Com- 


Contractor,  Whiton  &  Haynes  Company 
Gymnastic  Apparatus,  Horace    Partridge 

pany 

Commercial  furniture,  Herbert  W.  Doten 

Granolithic  sidewalk,  John  Bowen 

Iron  fence,  gate  and  ash  hoist,  W.  A.  Snow  Iron 

Works,  Inc 

Electric  fixtures,  E.  H.  Tarbell  Company 
Wood   and   concrete  preservative,   Tylose   Con 

tracting  Company 

Architect,  T.  Edward  Sheehan 

Furnishings  (folding  seats,  window  shades,  etc.) 

Frank  Ferdinand,  Inc 

Tablet  and  wirework,  Grecian  Iron  Works    . 

Piano,  J.  P.  Collins 

Clocks,  E.  Howard  Clock  Company 

Fittings  (wand  rack,  etc.),  C.  H.  Farrell  &  Co. 

Rubber  matting,  Boston  Belting  Company 

Rubber  mats,  Thomas  O'Callaghan 

Typewriting  specifications,  M.  E.  Sheehan 

Flag  pole  attachment,  Buckley  Automatic  Flag 

Pole  Company        ... 
Ash  cans,  Dover  Stamping  and  Manufacturing 

Company H^ 

Advertising,  City  Record 

Flag,  Dorchester  Awning  Company,  Inc. 
Blueprints,  Spaulding  Print  Paper  Company 


Debit,  to  Public  Buildings  Department,  General 
Appropriation ■ 


$18,635 

15 

1,868 

00 

1,612 

00 

1,160 

00 

914 

33 

900  00 

653 

34 

582  22 

572  32 

375 

00 

275 

00 

110 

00 

99  45 

85 

84 

74 

00 

23 

74 

20  00 

16  00 
7  70 
6  06 
1  20 


$27,991  35 
231  49 

$27,759  86 


Police  Station,  Dorchester 

Contractor,  John  Bowen  .... 
Architect,  Harrison  H.  Atwood 
Firing  boilers,  T.  A.  Ridder  &  Co. 
Window  shades,  Frank  Ferdinand,  Inc. 
Edgestone,  Public  Works  Department  . 
Cooking  range,  Boston  Consolidated  Gas 

pany. _      .        

Advertising,  City  Record   .... 


$47,178  96 

1,670  29 

. 

332  00 

96  28 

95  62 

Com- 

10  50 

3  60 

$49,387  25 
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Police  Station,  South  Boston. 

Contractor,  Whiton  &  Haynes  Co 

Firing  boilers,  J.  L.  Hern  Engineering  Company, 
Architect,  James  E.  McLaughlin     .... 
Lighting  fixtures,  McKenney  &  Waterbury  Com- 
pany          

Carpentry,  F.  C.  Creber  &  Son       .... 
Window  shades,  Hoyt  Company     .... 
Connecting  gas  range,  John  McLaughlin 
Gas  range,  Boston  Consolidated  Gas  Company  . 


1,538 

00 

1,238 

00 

586 

44 

550 

00 

494 

12 

174 

50 

11 

25 

11 

00 

$14,603  31 


Police  Station  and  School  Administration  Building. 


Architect,  Harrison  H.  Atwood 
Specifications,  Printing  Department 
Blueprints,  Spaulding  Print  Paper  Company 
Advertising,  City  Record 


$10,000  00 

340  61 

220  75 

8  40 

$10,569  76 


Recapitulation  of  General  Expenses. 

Rent  and  taxes,  public  buildings     . 

Rent  and  taxes,  wardrooms 

Rent  and  taxes,  armories 

Rent  of  land,  ambulance  station 

Use  of  rifle  range  and  transportation 

Salaries 

Engineers,  firemen,  janitors,  mechanics,  telephone 

operators  and  cleaning  . 
Retired  veterans 
Carfares       .... 
Telephones  .... 
Printing,  stationery  and  postage 
Teaming       .... 

Water 

Ice 

Fuel      ...... 

Gas  and  electric  lighting  . 
Horsekeeping  and  ambulance  repairs 
General  repairs   . 
Supplies  and  disinfectants 
Automobile  storage    . 
Dedication,  new  buildings 
Heating  Faneuil  Hall 


Carried  forward $206,267  22 


$4,581 

00 

900  00 

9,870  60 

250  00 

5,016 

18 

13,093 

23 

118,074  88 

84 

96 

216  00 

10,326 

91 

1,268 

80 

1,945 

64 

220 

90 

606 

14 

19,575 

95 

10,980  50 

970  38 

793 

88 

4,111 

16 

195 

00 

685 

11 

2,500  00 
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Brought  forward 

Awnings,  flags  and  clocks 
Insurance,  fire  alarm  and  review  stands 
Expert  service,  advertising  and  blueprints 
Lawns  and  removing  ashes       . 
Miscellaneous 


$206,267  22 

1,036  11 

1,120  70 

88  99 

23  10 

129  03 

$208,665  15 


Suffolk  County  Courthouse 


.      $33,895  60 


County  buildings 


$30,062  87 


Recapitulation   of  Appropriation    for   Repairs  and 

Alterations. 

Public  buildings $49,417  35 

Wardrooms ••  424  10 

Armories 157  93 


$49,999  38 


Subdivision  of  Drafts. 
Special  Appropriation  for  Furniture,  1915-16. 


City  Hall: 

General  furnishings 

$274  19 

Mayor's  office   . 

384  17 

Auditing  Department 

1,359  00 

Children's       Institutions 

Department  . 

133  50 

City  Clerk's  office    . 

85  00 

Clerk  of  Committees 

93  09 

Council  Chamber     . 

188  99 

Infirmary  Department    . 

10  75 

Old  Aldermanic  Chamber 

219  74 

Planning  Board 

227  25 

Soldiers'    Relief    Depart- 

ment      .... 

44  25 

Treasurer's  office 

481  20 

t3  ^01    13 

tJpOj<JVJX     S-O 

City  Hall  Annex: 

General  furnishings 

$202  65 

Art  Commission 

58  50 

Assessing  Department     . 

309  98 

Board  of  Appeal 

97  50 

Board  of  Examiners 

220  04 

Carried  forward     . 

$888  67    $3,501  13   $11,850  00 
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Brought  forward    . 

$888  67 

Budget  Commission 

14  25 

Budget  Commissioner 

114  00 

Collecting  Department    . 

2,395  52 

Election  Department 

30  00 

Health  Department 

370  65 

Public  Buildings  Depart- 

ment      .... 

24  00 

Public     Works     Depart- 

ment      .... 

814  45 

Registry  Department 

69  70 

Street        Commissioner's 

office       .... 

94  66 

Supply  Department 

451  70 

Weights    and    Measures 

Department  . 

50  00 

Wire  Department     . 

210  00 

Law  Department 

$116  25 

Municipal  Building,  Ward  7, 

1,741  23 

Municipal  Building,   Ward 

17 

438  24 

Municipal  Building,  South 

Boston        .... 

17  10 

Curtis  Hall    . 

18  05 

Faneuil  Hall 

3  85 

28  Court  square    . 

1  50 

11  War  eh  am  street 

1  94 

$3,501  13    $11,850  00 


Unexpended  balance 


5,527  60 


2,338  16 


11,366  89 

$483  11 


The  following  is  a  statement  showing  buildings  from 
which  rent  has  been  received  during  the  past  year,  also 
income  from  other  sources,  together  with  the  amounts, 
all  of  which  are  in  charge  of  this  department : 


Site,  Municipal  Building,  Ward  12 

$1,212  25 

Land  and  buildings,  Roslindale 

918  55 

Old  State  House 

100  00 

Faneuil  Hall 

1,090  00 

Wardrooms 

582  00 

Rotunda,  Quincy  Hall 

5,000  00 

Rooms  in  Quincy  Hall 

224  00 

Produce  Exchange 

1,962  00 

Old  Franklin  Schoolhouse 

75  00 

Municipal  Building,  South  Boston 

322  00 

Carried  forward 

$11,485  80 
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Brought  forward  .... 
Repair  shop  annex     .... 
Armories,  rent  from  Commonwealth 
Old  Town  Hall,  Brighton,  Post  92 
City  Hall  Annex  (news  stand) 
Thomas  Street  Schoolhouse 
Smith  Schoolhouse     . 
Sale  of  old  furniture,  clocks,  signs 

etc 

Stable,  Havre  street,  East  Boston 
Pay  station,  telephones     . 
Income  from  French  Fund 
Old  Franklin  Schoolhouse  lot  . 
Stable,  Police  Station  No.  6     . 


waste  paper 


$11,485 

80 

1,020 

90 

6,716 

66 

1 

00 

216 

62 

1 

00 

1 

00 

246 

53 

12 

17 

41 

83 

120 

00 

41 

70 

3 

00 

$19,908  21 


This  department  has  custody  and  control  of  all  furni- 
ture and  furnishings  in  the  various  offices,  wardrooms, 
ambulance  station,  armories,  workshop,  storeroom, 
courthouses,  etc.,  which  are  under  its  supervision,  and 
which  are  too  numerous  to  itemize,  but  of  which  the  fol- 
lowing should  be  specified: 


List  of  City  Peoperty  in  Ambulance  Station. 


2  Horses. 
2  Ambulances. 
2  Sets  of  single  harnesses. 
1  Set  of  double  harness. 
15  Chairs. 
1  Desk. 


2  Fur  lap  robes. 
2  Street  blankets. 
2  Stable  blankets. 
6  Beds. 
1  Oak  table. 


List  of  City  Property  in  Armories. 

Troop  A,  First  Squadron  of  Cavalry. 

1  Roll-top  desk. 
1  Chair. 

4  "Success"    fire    extin 
guishers. 


1  Three-stack  bookcase. 


1  Filing  cabinet. 
8  Clothes  lockers. 
1  Ruud  instantaneous  auto- 
matic gas  water  heater. 
1  Filing  cabinet. 


Troop  B,  First  Squadron  of  Cavalry. 


1  Top  for  unit  case. 
1  D.  F.  unit. 
1  Double  flat-top  desk. 
3  Quartered    oak    swivel 
chairs. 


1  Unit. 

6  Partitions  for  D.  F.  unit. 

1  Flat-top  desk. 
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1  Table. 
12  Chairs. 

1  S.  &  S.  desk  chair 
65  Steel  lockers. 


Troop  D,  First  Squadron  of  Cavalry. 

1  Oak  flat -top  desk. 
1  Antique    oak    correspond- 
ence unit,  complete. 


Company  L,  Sixth  Regiment. 


3  Roll-top  desks. 

2  Bookcases. 

1  Umbrella  stand. 

3  Hat  trees. 


7  Tables. 
2  Desk  chairs. 
40  Chairs. 
2  Wall  clocks. 


Paintings  in  Faneuil  Hall. 


Webster  Replying  to  Haynes. 
Peter  Faneuil. 
George  Washington. 
Samuel  Adams. 
Edward  Everett. 
Charles  Sumner. 
John  Quincy  Adams. 
Caleb  Stronge. 
Commodore  Preble. 
Admiral  Winslow. 


Robert  Treat  Paine. 
Joseph  Warren. 
John  Hancock. 
Henry  Wilson. 
Anson  Burlingame. 
John  A.  An^ew. 
Abraham  Lincoln. 
General  Knox. 
Rufus  Choate. 
Wendell  Phillips. 


John  Quincy  Adams 
John  Adams. 


Busts  in  Faneuil  Hall. 

Daniel  Webster. 


Wendell  Phillips. 


List  of  Employees. 

The  following  is  a  list  of  employees  in  the  department 
on  January  31,  1916: 


1  Superintendent. 

2  Clerks. 

1  Superintendent  of  janitors. 

1  Steamfitter. 

2  Carpenters. 

1  Locksmith. 

4  Engineers. 
8  Firemen. 

2  Chief  janitors. 

5  Custodians. 

6  Assistant  janitors. 

1  Elevator  attendant. 
4  Skilled  laborers. 
1  Disinfector. 

3  Matrons. 

77  Women  cleaning. 


1  Chief  clerk. 

2  Inspectors. 
2  Electricians. 

1  Sheet  metal  worker. 
1  Furniture  polisher. 

1  Chief  engineer. 

2  Assistant  engineers. 
1  Oiler. 

1  Assistant  chief  janitor. 
23  Janitors. 

5  Elevatormen. 

6  Laborers. 

1  Watchman. 

11  Telephone  operators. 

2  Jani tresses. 

6  Women  washing  towels. 
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Ambulance  Station. 
5  Drivers.  1  Woman  cleaning. 


County  Buildings. 


2  Custodians. 
18  Janitors. 
1  Laborer. 


4  Firemen. 

2  Watchmen. 

8  Women  cleaning. 

Respectfully  submitted, 

Richard  A.  Lynch, 

Superintendent  of  Public  Buildings. 
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Public  Buildings. 


Buildings. 

Location. 

Number 
of  Feet 
in  Lot. 

Remarks. 

City  Hull                     

25,915 

Occupied  by  city  offices. 

Court  square 

15,175 

Occupied  by  city  offices. 

Faneuil    Hall    and    market    under 

Faneuil  Hall  square. . . . 

8,400 

same. 

Faneuil  Hall  Market,  house  and  hall 
over  same. 

North  and  South  Mar- 
ket streets. 

27,400 

State  street 

4,239 

Leased  to  Bostonian  Society. 

Curtis  Hall 

49,907 

Reconstructed  as  municipal  gym- 

nasium. 

Wareham  street 

8,500 

Transferred  to  Fire  Department, 

June  15,  1915. 

Harrison  avenue 

3,816 

Rents  for  $1,225  per  annum. 

Old   Armory  Building 

4,337 

Wardroom    2   in    this   building; 

upper   part  occupied   by  Post 
159,  G.  A.  R.  and  L.  S.  W.  V. 
temporary  quarters. 

Charity  Building  and  City  Tem- 
porary Home. 

Chardon  street 

19,963 

Boiler  and  storehouse  on  lot. 

New  City  Building 

Washington    and    Nor- 
folk    streets,      Dor- 
chester. 

16,637 

Used  as  branch  library  and  Ward- 

room 24. 

City  Building 

Washington  and  Rich- 
mond   streets,    Dor- 
chester. 

11,640 

Used  as  branch  library  and  sub- 
police  station. 

Town  Hall 

Wayfarers'  Lodge 

Washington    street, 
Brighton. 

Hawkins  street 

13,451 
9,523 

Wardroom   25   in   this  building; 
other  room  leased  to  Post  92, 
G.  A.  R. 

Municipal  Building,  Ward  17 

Vine  and  Dudley  streets, 

11,592 

Wardroom,  branch  library,  baths 
and  gymnasium  in  this  build- 
ing. 

Old  Franklin  Schoolhouse 

11,471 

Wardroom  9,  Posts  15  and  7,  G. 

A.  R.,  in  this  building. 

Old  Cross  Street  Schoolhouse 

Cross   street,   Charles- 
town. 

1,708 

Occupied  by  Col.   F.  B.   Bogan 
Camp  No.  14,  L.  S.  W.  V. 

Fuel  House 

Main    street,    Charles- 
town. 

2,430 

First  floor  used  for  storage  of  fuel 

by     Fire     Department;    upper 
floor  leased  to  Post  149,  G.  A.  R. 

Library  Building 

On  lot  with  Curtis  Hall,  occupied 
as  a  branch  library. 

Westerly  Hall 

Centre     street,      West 
Roxbury. 

5,644 

Public    Library    branch    in    this 
building. 

Stable  and  lot  of  land 

Chauncey  place 

Unoccupied. 

Leased  to  Post  134,  GAR. 

Smith  Schoolhouse 

Joy  street 

1,938 

Old  Probate  Court  Building 

Court  square 

2,423 

Occupied  by  city  offices. 
Occupied  by  city  offices. 
On  lot  with  Mather  Schoolhouse. 

Historical  Building , 

30-32  Tremont  street .  . 

2,342 

Wardroom,  Ward  20 

Meeting  House  Hill .... 

OldWinthrop  Schoolhouse 

Bunker  Hill  street 

7,927 

Wardroom  3  and  gymnasium. 
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PUBLIC   BUILDINGS  —  (Concluded.) 


Buildings. 

Location. 

Number 
of  Feet 
in  Lot. 

Remarks. 

Elmwood  street. . 

5,684 
13,244 

Wardroom,  branch  library  swim- 

ming pool  and  gymnasium  in 
this  building. 

Thomas  Street  Schoolhouse 

Thomas  street. . . 

10,954 

Leased    to    Boston     Post    200, 

G.  A.  R. 

National  street . . 

On  land  leased  of  Carney  Hos- 

pital; lease  expires  November 
28,  1919. 

Municipal  Building,  Ward  7 

Corner     of     Oak 
Tyler  streets. 

and 

6,111 

Wardroom,  branch  library,  baths 
and  gymnasium  in  this  building. 

Courthouse  and  Police  Station .... 

Meridian    street, 
Boston. 

East 

13,616 

Occupied  as  Municipal  Court  and 
Police  Station. 

West  Brookline   street 
and  Shawmut  avenue, 

10,224 

Proposed  new  municipal  building. 

Municipal  Building,  South  Boston, 

East  Broadway. . 

21,250 

District  Court,  branch  library, 
showers  and  assembly  hall. 

8,246 

New  building  being  erected  to  be 
occupied  by  District  Court  and 
police  station. 

Athens,    D    and 
Third  streets, 
Boston. 

West 
South 

13,025 

Proposed  police  station. 

Old  Police  Station  7 . 

Meridian  street . . 
Woburn,  Mass. . 

3,773 

53.3acres 
57  acres. 

Not  in  use. 
Not  in  use. 
Not  in  use. 

Wilmington,  Mass 

Land  and  buildings,  Roslindale .  .  . 

Washington    and 
land  streets. 

Ash- 

16,000 

Proposed  Municipal  Building, 
Roslindale. 

County  Buildings. 


Buildings. 


Courthouse 

Jail 

Municipal  Court,  Southern  District 
Municipal  Court,  East  Boston .  .  .  . 

Municipal  Court,  South  Boston .  .  . 

Municipal  Court,  Charlestown 

Municipal  Court,  Brighton 

Municipal  Court,  West  Roxbury. . , 

Municipal  Court,  Dorchester 

North  Mortuary 


Location. 


Number 
of  Feet 
in  Lot. 


Remarks. 


Pemberton  square . 

Charles  street 

Roxbury  street 


Meridian      and     Paris 
streets. 

In  Municipal  Building. 

City  square 

Washington  street 

Station  House  13 

Station  House  11 

North  Grove  street 


87,035 

14,390 
13,616 


Police  Station  7  in  this  building. 


Police  Station  15  in  this  building. 
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In  addition  to  the  foregoing  the  following  were  leased  or  rented 
by  this  department  for  city  offices,  etc.: 


Location  or  Buildings. 

Rent  per  Annum. 

Number  of 
Rooms. 

Occupied  by. 

73  Trcmont  street 

$4,550  per  year. . . 
$420  per  year. .  .  . 

13 
3 

I, aw  Depart  iiicnl ,  7:i()  l.d  7i2,  inclusive 

274  Boylston  street 

Medical  Examiner. 

Armories. 

The  following  list  will  show  the  locations  and  rents 
of  the  Armories,  February  1,  1916,  in  charge  of  this 
department : 


Occupied  by 

Rent 
per  Annum. 

Location  of  Armory. 

Headquarters,  Second  Brigade  * 

$300 

Officers'  Club  House,  Com- 
monwealth avenue. 

Companj 

'  L,  Sixth  Regiment  f 

$1,700  00 

7  Green  street. 

A,  First  Battalion  of  Cavalry .  .  . 

City  building. 

Engine  House  No.  4,  Bul- 
finch  street. 

tt 

B,  First  Battalion  of  Cavalry.  .  , 

$1,400 

25  Irvington  street. 

tt 

D,  First  Battalion  of  Cavalry  {. . 

$1,350 

2152  Washington  street. 

It 

A,  First  Corps  of  Cadets 1 

It 
it 

B,  First  Corps  of  Cadets 

C,  First  Corps  of  Cadets 

$4,800 

130  Columbus  avenue. 

a 

D,  First  Corps  of  Cadets 

*  Began  occupancy  March  16,  1914. 

f  Began  occupancy  June  29,  1911.     City  has  right  to  extend  term  of  lease  to  January 
31,  1917. 

%  Lease  began  July  1,  1910,  made  with  privilege  of  extensions. 


Wardrooms. 

The  following  list  will  show  the  location  of  the  various 
wardrooms  in  the  city  and  whether  in  city  buildings  or  in 
hired  buildings,  and  rent  paid  for  same  during  the  year: 


Ward. 

City  or  Rent. 

Name  of  Building. 

Location. 

1 

No  wardroom. 

2 

City  building. 

a                 tt 

Maverick  street. 

3 

Old  Winthrop  Schoolhouse 

Bunker  Hill  st.,  Chsn. 

4 

u                 tt 

Bunker  Hill  Grammar  Schoolhouse, 

Baldwin  street,  Chsn. 

5 

tt                 tt 

Harvard  Grammar  Schoolhouse. . .  . 

Devens  street,  Chsn. 
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City  Document  No.  25. 


Wardrooms. —  Concluded. 


Ward. 

City  or  Rent. 

Name  of  Building. 

Location. 

6 

City  building. 
«            « 

Faneuil  Hall 

Faneuil  Hall  square. 
Oak  and  Tyler  streets 

7 

8 

Municipal  Building,  Ward  7 

No  wardroom. 

Old  Franklin  Schoolhouse 

9 

City  building. 

a                 u 
«                  u 

10 

Rice  Schoolhouse 

Appleton  street. 

11 

Prince  Schoolhouse 

12 

No  wardroom. 

Maynard  Hall 

13 

$300  per  year. 

245  D  street. 

14 

No  wardroom. 

Municipal  Building,  South  Boston. 

Municipal  building 

Municipal  building,  Ward  17 

No  wardroom. 

Old  pumping  station 

15 

16 

17 

18 

City  building. 

a                     a 
u                     u 

Broadway. 

Upham's  Corner. 

Vine  and  Dudley 
streets. 

19 

City  building. 

20 

Wardroom  building 

Meeting  House  Hill. 

21 

No  wardroom. 
No  wardroom. 
Minton  Hall  * 

22 

23 

$600  per  year. 
City  building. 

City  building. 

Forest  Hills. 

24 

City  building 

25 

Old  Town  Hall 

folk  sts.,  Dorchester. 

26 

No  wardroom. 

*  Occupied  without  lease 

City  scales,  as  follows,  viz. : 

North  scales,  Haymarket  square. 

South  scales,  City  stables  yard,  Albany  street. 

Roxbury  scales,  Eustis  and  Mall  streets. 

East    Boston    scales,    Liverpool    street.     (Sold    to    Hodge 

Boiler  Works,  June  16,  1910.) 
West    Roxbury    scales,    Centre    and    La    Grange    streets. 

(Removed  by  Street  Department  in  1902.) 
Jamaica  Plain  scales,  Centre  street  and  Starr  lane. 

City  pound,  located  as  follows,  viz.: 

East  Boston,  Ashley  avenue.     (Vacated  January  31,  1915.) 
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REPAIRS    AND   ALTERATIONS    FOR   EACH    PUBLIC    BUILDING    FOR    YEAR    1915-16. 


Public  Buildings. 
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S14.078  46 
146  74 
672  16 

$2,599  55 
878  82 
380  42 

S321  87 

$10  44 

$593  20 

$22  77 

$59  25 

$113  57 

$697  64 
143  58 

$3  50 

Sll  90 

$0  80 

$98  60 

$130  33 

S775  91 

$193  09 

$259  40 

$149  70 

S5  60 

$20,134  58 
1,169  14 
1,247  78 
228  00 
4,217  05 
1,788  78 
1,031  61 
592  00 
8,791  83 
1,058  63 
7,164  69 
1,992  43 

$0  83 

$20,135  41 
1,169  14 
1,247  78 

24  37 

1  15 

68  10 

28  00 

10  28 

3  00 

10  31 

188  00 

19  80 

1  00 

80  80 

49  99 

40  00 

191  80 
326  00 

873  94 
489  90 
421  40 

1  97 

107  10 

$6  25 

1  39 
267  11 

$0  46 
23  80 

10  50 
123  60 
43  09 

27  41 

17  85 

$1  29 

2,288  26 
210  00 

26  46 

642  57 

4,217  05 
1,788  78 

228  77 
210  00 

118  60 

276  32 

Marble  work .  . 

592  00 

4,797  60 

1,031  48 

1,245  16 

46  38 

592  00 

Painting  and  glazing 

171  22 

42  55 

190  11 

1,293  68 
27  15 
157  30 
195  24 

411  65 

29  96 

17  45 

76  20 

27  42 

2  75 

$74  00 

116  95 

634  05 

760  69 

57  30 

88  25 

8,791  83 

Plastering  and  whitening 

1,058  63 

Plumbing 

1,894  87 
51  35 

85  86 

15  88 

787  02 
26  42 

92  65 

157  15 
1,100  19 

$15  05 

30  40 

8  80 

25  95 
55  63 

161  17 

10  00 
400  10 

205  07- 

519  20 

520  85 

558  48 
10  35 

83  08 

38  17 

$6  34 

584  41 
29  80 

7,164  69 

Roofing  and  gutters 

2  60 

$36  20 

1,992  43 

Totals 

$23,127  78 

$7,761  47 

$364  42 

$13  04 

$895  51 

$2,079  56 

$22  13 

$1,553  99 

$24  20 

$481  47 

$2,554  78 

$15  05 

$165  51 

$76  25 

$85  38 

$378  37 

S36  20 

$414  14 

$74  00 

$2,950  61 

$1,462  16 

S2.097  45 

$819  22 

$495  36 

$6  34 

$1,456  47 

REPAIRS   AND  ALTERATIONS    FOR   EACH   WARDROOM    FOR   YEAR    1915=16. 


Wardrooms. 

Ward 
Room 

Ward 

Room 

2. 

Ward 

Room 

3. 

Ward 

Room 

4. 

Ward 

Room 

S. 

Ward 

Room 

6. 

Ward 

Room 

7. 

Ward 

Room 

8. 

Ward 

Room 

9. 

Ward 

Room 

10. 

Ward 

Room 

11. 

Ward 

Room 

12. 

Ward 

Room 

13. 

Ward 

Room 

14. 

Ward 

Room 

IS. 

Ward 

Room 

16. 

Ward 

Room 

17. 

Ward 

Room 

18. 

Ward 

Room 

19. 

Ward 

Room 

20. 

Ward 

Room 

21. 

Ward 

Room 

22. 

Ward 

Room 

23. 

:  Ward 

Room 

24. 

Ward 

Room 

25. 

Ward 

Room 

26. 

Total 

Ward 

Rooms. 

Gas 

$21  86 

67  58 

55  95 

6  63 

$21  86 

$50  56 

$46  65 

$29  09 

$75  00 

194  63 

55  95 

6  63 

19  67 
35  00 

35  42 

m 

55  09 

$19  00 

24  44 

78  44 

Plastering  and  Whitening 

11  50 

11  50 

Totals 

$105  23 

$198  94 

$46  65 

$19  00 

$53  53 

$75  00 

$424  10 

REPAIRS   AND   ALTERATIONS    FOR   EACH   ARMORY   BUILDING    FOR    1915=16. 


Aemories. 

Headquarters 
Second 
Brigade. 

Co.  A,  Fifth 
Regiment. 

Co.  H,  Fifth 
Regiment. 

Co.  L,  Sixth 
Regiment. 

Co.  A,  Eighth 
Regiment. 

Co.  A,  First 
Battalion  of 
Cavalry. 

Co.  B,  First 
Battalion  of 
Cavalry. 

Co.  D,  First 
Battalion  of 
Cavalry. 

First  Corps 
Cadets. 

Ancient  and 
Honorable 
Artillery  Co. 

6 
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•  rH 
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03 
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Ph 
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•  i— ( 

P3 

<u 
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n 
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• 

, 

Carpentry 

$30  00 

, 

$6  38 
2  10 

$36  38 

Painting  and  glazing 

$59  20 

61  30 

Plumbing 

$14  35 

14  35 

Gas  and  electric  fixtures 

$5  25 

40  65 

45  90 

Clocks  and  repairs 

Totals 

$30  00 

$14  35 

$5  25 

$8  48 

$99  85 

$157  93 

ITEMIZED   EXPENDITURES    FOR   EACH   PUBLIC   BUILDING    FOR   YEAR    1915=16. 


Public  Buildings. 
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S4.550  00 

S31  00 

84.581  00 
13,093  23 
89,308  82 
8,524  00 
2,436  61 
6,541  00 
216  00 
10.095  23 

S250  00 

813,093  23 

$13,380  31 

$43,955  67 

Sill  00 

S95  85 

S3.035  99 

S620  00 

S996  84 

S3.132  S4 

S320  00 

83,068  52 

S780  00 

81,412  84 

88,565  45 

S2.354  23 

87,479  28 

4.948  00 

94,256  82 

S8.524  00 

1.125  32 

89  41 

29  19 

11  30 

82  75 

1,058  64 

120  00 

6  00 

2,442  61 

S6.541  00 

216  00 

10,095  23 

63  20 

10,158  43 

173  27 

393  16 

9,688  44 

159  51 

5  87 

15  00 

S8  30 

4  29 

1,787  07 

17  06 

1,959  00 

599  89 

17,200  86 

779  30 

5,789  16 

6  25 
150  78 
24  56 
84  60 
828  46 

877  63 

286  98 

S310  70 

30  88 

1,622  82 

86  00 

307  81 

556  93 

1,725  60 

13  57 

1,646  04 

17,351  64 

248  83 

8  59 

2  50 
19  00 

24  41 
188  10 

82 

80 

82  03 

262  95 

213  35 

45  20 

1,028  76 

323  26 

103  50 

828  46 

773  34 

773  34 
1,172  30 
4,077  77 

475  00 

1,268  80 

5  40 

195  00 

513  40 
507  00 
98  00 

628  90 
819  80 
294  00 

1,172  30 

2  88 

2  33 

19  05 
41  60 

1  00 

2   IS 

29 

40  52 

2,510  96 

44  48 

7  50 
41  50 

119  78 

29  04 

475  00 

31  32 

1,237  48 

2  70 

195  00 

1,268  80 

2  70 

5  40 

195  00 

Advertising 

7  40 
76  19 

7  40 
76  19 
30  00 
21  00 
2,500  00 
84  96 

7  40 

Expert  service. . . 

76  19 

Public  clocks 

$30  00 

30  00 

Removing  ashes 

21  00 

21  00 

Heating  Faneuil  Hall  . 

2,500  00 

2,500  00 

Retired  veterans. 

S84  96 

84  96 

Ambulance  repairs 

141  92 

141  92 

Auxiliary  Fire  Alarm  Company 

50  00 
342  60 

71  40 

213  70 

S50  00 

313  70 
601  74 
166  36 
521  43 

313  70 

Awnings 

26  34 

30 

2  90 

102  10 

10  00 
27  06 

60 

20 

S3  00 

856  25 

57  45 
9  00 

601  74 

Flags  and  repairs 

11  00 

7  00 

35  90 

5  00 

166  36 

Workmen's  compensation. 

521  43 

521  43 

Medical  supplies.  . 

4  35 

4  35 

Clocks  and  repairs. 

31  00 
305  15 

13  60 

26  85 

30  00 

6  50 

3  95 

143  50 

228  45 
332  00 
685  11 

228  45 

Review  stand.. 

332  00 

Dedication  new  buildings.. 

287  87 

S397  24 

6S5   11 

Lawns  and  grounds. . . . 

2  10 

2  10 
793  88 
107  03 

2  10 

610  88 
71  53 

183  00 

793  88 

S2  00 

9  50 

2  00 

10  00 

2  00 

10  00 

107  03 

Totals 

817,558  69 

556,596  64 

54,871  36 

Sill  30 

S115  54 

S4.224  52 

S16.667  55 

S770  90 

S2  00 

$1,332  56 

85,887  75 

S50  00 

S8  90 

$312  70 

S39S  57 

35,779  57 

86  00 

83.290  96 

S3  00 

S31  00 

82,048  01 

S2  80 

82  75 

812,377  35 

816,122  77 

S4.614  17 

$2  03 

$30  00 

$397  24 

856  25 

811,324  22 

884  96 

88,524  00 

S  173,604  06 

S6.537  16 

8180,141  22 

ITEMIZED   EXPENDITURES    FOR    EACH    WARDROOM    FOR    YEAR    1915=16. 


Wardrooms. 

Ward 

Room 

1. 

Ward 

Room 

2. 

Ward 

Room 

3. 

Ward 

Room 

4. 

Ward 

Room 

5. 

Ward 

Room 

6. 

Ward 

Room 

7. 

Ward 

Room 

8. 

Ward 

Room 

9. 

Ward 

Room 

10. 

Ward 

Room 

11. 

Ward 

Room 

12. 

Ward 

Room 

13. 

Ward 

Room 

14. 

Ward 

Room 

15. 

Ward 

Room 

16. 

Ward 

Room 

17. 

Ward 

Room 

18. 

Ward 

Room 

19. 

Ward 

Room 

20. 

Ward 

Room 

21. 

Ward 

Room 

22. 

Ward 

Room 

23. 

Ward 

Room 

24. 

Ward 

Room 

25. 

Ward    I        Total 

Room    1       Ward 

26.           Rooi 

$300  00 

$600  00 

$900  00 

5,215  52 

1,300  61 

93  50 

5  46 

917  25 

$299  00 

234  31 

3  50 

$3,848  52 
998  92 

$624  00 

$144  00 

8300  00 
67  38 

40  00 

$50  00 

5  46 
32  30 

11  00 

544  40 

204  20 

119  30 

6  05 

3  50 

3  50 

20  00 

6  06 

10  00 

10  00 
6  06 

$557  81 

$5,407  90 

$871  70 

$300  00 

$169  30 

$150  05 

$600  00 

$405  14 

$8,461  90 

1 

ITEMIZED   EXPENDITURES   FOR   EACH   ARMORY   BUILDING    FOR   YEAR    1915=16. 


Armories. 

Headquarters 
Second 
Brigade. 
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Co.  A,  Eighth 
Regiment. 

i 
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Co.  A,  First 
Battalion  of 
Cavalry. 

Co.  B,  First 
Battalion  of 
Cavalry. 

Co.  D,  First 
Battalion  of 
Cavalry. 
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SO 
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Ancient  and 
Honorable 
Artillery  Co. 

CD 
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oS 
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PL. 
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$300  00 

$1,700  00 
120  00 

$1,350  00 
120  00 

$1,650  00 
120  00 

$4,800  00 

$70  60 

$9,870  60 

$120  00 

480  00 

Fuel 

923  70 

184  30 

2,208  74 

923  70 

31  00 

70  67 

271  80 

5  60 

220  90 

60  44 
421  59 

44  86 

2,384  71 

Electric  lighting 

77  67 

$224  40 

995  46 

4,141  95 

874  23 

4,141  95 

874  23 

Telephone , 

40  58 

32  06 
2  00 

38  09 

57  75 

168  48 

Miscellaneous 

2  00 

Totals 

$300  00 

$2,234  05 

$636  09 

$1,591  36 

$1,872  61 

$8,116  74 

$224  40 

$5,086  78 

$20,062  03 

1 

ITEMIZED   EXPENDITURES    FOR   EACH    COUNTY   BUILDING    FOR   YEAR    1915=16. 
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Suffolk  County  Court- 
house., 

$780  00 

$2,437  25 

$855  00 

$2,593  00 

$8,589  00 

10  00 

,     553  10 

2  43 

871  26 

28  98 

$3,247  25 

$1,446  50 

70  00 

5  60 

22  31 

$19,948  00 
206  25 

1,262  78 
118  08 

1,243  88 
148  12 

$126  25 

13  30 

8  03 

$79  02 

7,272  91 

78 

13,819  59 

1,222  81 

435  19 

17  45 

34  80 

4  80 

22  26 

76  87 

25  70 
2  57 

110  40 

$519  88 

62  34 

211   18 

8  27 

139  18 

7  50 

7  33 

Fuel 

23  79 

9  00 

1  98 

4  72 
28  00 
50  54 

3  50 

60  00 

6  02 

4  00 

8  85 
84 

12  22 
262  50 
546  10 

2  50 

77  25 
12  60 

131  09 

41  00 
153  43 

18  15 
191  58 

19  00 

10  25 

3,055  71 
236  53 

Carpentry.  .  : 

188  10 

Gas  and  electric  fixtures 

3  50 

5  36 

348  80 
36  43 

28  22 
27  50 
62  75 

68  30 

56  07 

142  25 

260  00 

232  55 

56  10 

10  00 

173  19 

36  56 
21  48 

102  60 
1  22 

766  53 
142  70 
205  00 
273  10 
555  06 
794  86 
16  00 

1,781  37 

1,090  34 

32  00 

13  10 

984  11 

Painting  and  glazing 

220  27 
4  50 
4  00 

6  35 
623  48 

95  89 
29  91 

1,882  06 

7  09 

41  60 

32  18 
2  00 

1,716  67 

Boiler  inspection 

20  00 

13  46 

Awnings 

16  00 
560  35 

60 

47  22 

39  00 

43  20 

11  25 

15  50 

172  77 

560  35 

1,144  00 

152  25 

13  29 
900  00 

73  72 
170  31 
375  00 

Lawns  and  grounds 

Rent  and  taxes .... 

709  00 
128  50 

435  00 

Teaming 

5  00 

3  75 

11  25 

13  29 

900  00 

56  92 

3  75 

Flags  and  repairs . . 

45  00 

Granolithic  and  asphalt  work.  . . 

Roofing  and  gutters 

16  80 

Refrigerator 

170  31 

Retired  veteran  <* 

$375  00 

Totals 

$1,611  74 

$3,779  30 

$1,580  54 

$3,586  71 

$12,114  43 

$3,277  33 

$1,881  70 

$727  62 

$1,128  50 

$375  00 

$30,062  87 

$33,895  60 

[Document  25  — 1917.] 
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ANNUAL   REPORT 

OF    THE 

PUBLIC  BUILDINGS  DEPARTMENT 

4 

FOR  THE  YEAR  1916-17. 


Boston,  January  31,  1917. 

Hon.  James  M.  Curley, 

Mayor  of  the  City  of  Boston: 

Dear  Sir, —  In  accordance  with  section  24,  chapter  3, 
of  the  Revised  Ordinances  of  1914, 1  submit  the  following 
as  the  annual  report  of  the  Public  Buildings  Department 
for  the  year  ending  January  31,  1917. 

My  appointment  as  superintendent  having  been 
approved  by  the  Civil  Service  Commission,  I  assumed 
charge  of  the  department  on  November  20,  1916,  and 
devoted  my  time  assiduously  ever  since,  becoming 
acquainted  with  the  many  activities  of  the  department, 
until,  at  the  present  writing,  I  have  acquired  a  good 
insight  into  the  many  details,  which  will  enable  me  to 
administer  the  affairs  of  the  department  in  a  thorough 
and  businesslike  manner. 

The  activities  of  the  department  for  the  past  year  have 
been  principally  those  of  a  general  character,  in  the 
up-keep  of  the  buildings,  the  nature  of  which  may  be 
obtained  by  consulting  the  tables  in  the  following  report. 

The  only  exceptions  to  this  are  as  follows: 

On  January  29,  1916,  a  contract  was  made  for  the 
erection  and  completion  of  the  new  Municipal  Building, 
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Roslindale.  Work  on  same  was  started  immediately, 
and  if  nothing  unforeseen  transpires,  it  should  be  ready 
for  occupancy  before  the  closing  of  the  current  year. 

Also,  a  contract  was  made  on  October  11,  1916,  for 
grading  and  fencing  the  yard  around  the  new  Police 
Station,  Morton  street,  Dorchester,  which  is  practically 
completed. 

I  anticipate  that  the  department  will  be  pretty  active 
in  new  construction  during  the  coming  year,  as  already 
architects  have  been  appointed,  and  are  preparing 
tentative  plans  and  specifications  for  a  new  police  sta- 
tion, No.  2,  and  a  new  courthouse,  Forest  Hills,  a  new 
police  station,  Hyde  Park,  and  possibly  the  erection  of 
a  new  building  on  the  site  of  the  old  St.  Elizabeth 
Hospital,  corner  of  Shawmut  avenue  and  West  Brookline 
streets. 

The  following  is  a  statement  showing  the  assessed 
value  of  the  land  and  buildings  in  the  care  and  custody 
of  the  department,  together  with  the  amount  expended 
for  repairs  and  alterations,  and  percentage  cost  of  same, 
based  on  the  assessed  valuation  of  the  buildings : 


Public 
Buildings. 


County 
Buildings. 


Suffolk  County 
Courthouse. 


Total  assessed  value  of  land  and  build- 
ings, April  1,  1916. 


Value  of  buildings. 


Amount  of  expenditures  for  repairs  and 
alterations,  1916-17. 

Per  cent  on  assessed  valuation  of  build- 
ings. 


89,177,100  00 

2,457,500  00 
24,470  60 

ffo  of  1% 


$578,200  00 

447,400  00 
3,S03  12 


$4,481,000  00 

3,349,600  00 
6,585  43 

i%  of  1% 


*  Part  of  five  buildings  occupied  by  Police  Department. 


This  department  has  the  care  and  custody  of  the 
following  buildings : 

City  Hall;  City  Hall  Annex;  Courthouse  and  Police 
Station,  East  Boston;  Ward  3  Building,  Charlestown; 
Municipal  Building,  Charlestown;  Quincy  Market; 
Faneuil  Hall  and  Market;  Old  State  House;  Municipal 
Building,  Oak  and  Tyler  streets;  Municipal  Building, 
Dudley  and  Vine  streets;  Municipal  Building,  South 
Boston;  Municipal  Building,  Upham's  Corner;  City 
Building,  Codman  square,  Dorchester;  City  Building, 
Washington  and  Richmond  streets;  Curtis  Hall  Gymna- 


Public  Buildings  Department.  3 

sium  and  new  Library  Building,  Jamaica  Plain;  Thomas 
Street  Schoolhouse;  Old  Franklin  Schoolhouse,  and  all 
other  buildings  in  use  for  city  offices,  market  purposes, 
halls  for  public  meetings  and  the  several  county  buildings ; 
also  hired  buildings  or  parts  of  same  used  for  city  offices, 
county  purposes,  wardrooms,  armories,  etc. 

The  following  buildings  or  parts  of  same  were  hired 
for  municipal  purposes : 

For  Offices: 

730-742  Tremont  Building-.     (Occupied  without  lease.) 

For  Armories: 

2152  Washington  street,  Roxbury.  (Began  occupancy 
July  1,  1910;  vacated  April  1,  1916.) 

25  Irving-ton  street.  (Began  occupancy  May  1,  1912; 
vacated  April  1,  1916.) 

7  Green  street.  (Lease  began  June  29,  1911;  vacated 
April  1,  1916.) 

130  Columbus  avenue. 

Officers'  Club  House,  Commonwealth  avenue.  (Head- 
quarters Second  Brigade;  vacated  April  1,  1916.) 

For  Wardrooms: 

Mavnard  Hall,  Ward    13.     (Lease    began    September    1, 

1911.) 
Minton  Hall,  Forest  Hills,  Ward  23. 

For  Ambulance  Station: 

15  National  street.  (Ground  lease.)  Land  held  on  lease 
made  for  twenty  years;   expires  on  November  28,  1919. 

For  County  Purposes: 

274  Boylston  street  (3  rooms),  for  Medical  Examiner. 

The  ambulance  station  is  located  on  National  street, 
South  Boston,  on  land  leased  from  the  Carney  Hospital. 
The  station  is  open  day  and  night  and  answers  calls  at 
any  hour  and  in  any  section  of  the  city  for  persons 
desiring  treatment  at  the  Carney  or  other  hospitals. 

Number  of  accident  cases  during  year       ....       207 

medical  cases  during  year         ....        161 

"         surgical  cases  during  year        ....       225 

Total 593 
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Number  transferred  to  Carney  Hospital    . 

City  Hospital 
"  "  Soldiers'  Home,  Chelsea 

"  "  New      England      Hospital 

Women  and  Children 

it  it 


for 


u 


it 

u 

u 

a 

a 

u 

a 

a 

a 

a 

a 

a 

a 

a 

a 

a 

a 

a 

it 

u 

a 

a 

it 

a 

it 

a 

a 

a 

it 

a 

it 

a 

a 

it 

it 

a 

it 

it 

it 

a 

u 

it 

a 

a 

Long  Island  (to  boat)    . 

Lying-in  Hospital 

Psychopathic  Hospital 

Children's  Hospital 

Tewksbury,  Mass.,  Hospital  (to 
train) 

Cushing  Hospital  .... 

McDonald  Hospital  (Good  Sa- 
maritan)       

Boston  Eye  and  Ear  Infirmary, 

Consumptives'  Hospital,  Mat- 
tapan   

Holy  Ghost  Hospital 

Austin  Farm  .... 

Dispensary      .... 

St.  Mary's  Hospital 

St.  Margaret's  Hospital 

Hillside  Hospital    . 

Infants'  Hospital   . 

Peter  Bent  Brigham  Hospital 

Channing  Hospital 

Hart  Hospital 

Rutland  Hospital  (to  train) 

St.  Luke's  Hospital 

Robert  Brigham  Hospital    . 

Faulkner  Hospital 

Pierce  Farm    .... 

McCreight  Hospital 

Bussey  Hospital     . 

St.  Francis  Hospital 


376 

74 
20 

18 
17 
13 
13 
9 

9 

4 

4 
4 

4 
4 
3 
2 
2 
2 
2 
2 
1 
1 
1 
1 
1 
1 
1 
1 
1 
1 
1 

593 


The  following  schedule  will  show  the  cost  of  main- 
tenance of  the  ambulance  station,  the  total  number  of 
patients  carried  and  average  cost  of  transportation  for 
each  patient  for  the  past  seventeen  years: 


Public  Buildings  Department. 


Year. 

Cost  of 
Maintenance. 

Totiil  NiimliiT 

of  Patients 
Curried. 

AveraKc  ('out 

for  tSacb 

1'iil  inil  <  'iirricil . 

1900* 

•$3,856  07 
6,241  78 
7,388  33 
6,224  78 
6,569  83 
6,920  16 
6,489  68 
6,793  75 
6,329  53 
6,495  03 
5,802  87 
7,120  62 
6,750  34 
7,598  79 
5,716  77 
6,537  99 
6,788  98 

394 
636 
736 
765 
653 
648 
637 
768 
830 
815 
708 
789 
844 
778 
640 
646 
593 

$9  7  s 

1901 

9  81 

1902 

10  03 

1903 

1904 

8  13 
10  06 

1905 

10  68 

1906 

10  18 

1907 

8  84 

190S 

7  62 

1909 

7  96 

1910 

8  19 

1911 

9  02 

1912 

8  00 

1913 

9  77 

1914 

1915 

* 

1916 

8  93 

* 

10  12 

11  45 

*  Nine  months. 


Requests  for  the  use  of  the  ambulance  by  city  depart- 
ments were  received  as  follows: 


From  Health  Department    .... 
"      Soldiers'  Relief  Department 

Institutions  Registration  Department 
"     District  Nursing  Association     . 


25 
20 
15 
10 


70 
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The  following  is  a  general  financial  statement  of  the 
Public  Buildings  Department  for  the  financial  year  of 
1916-17: 

Appropriations. 


Department  expenses  (original  appropriation)    . 
Transfer   from   French   Fund    (repairs   on   Old 

State  House) 

Suffolk  County  Courthouse 

County  buildings      .        .        ... 


$246,274  27 

120  00 

32,887  45 
35,537  10 

$314,818  82 


Expenditures. 

Public  buildings,  department  expenses 
Wardrooms,  department  expenses 
Armories,  department  expenses 
Ambulance  station,  department  expenses 
Suffolk  County  Courthouse    . 
County  buildings 


$210,686  55 

9,436  44 

15,672  35 

6,788  98 

32,886  69 

34,434  13 

$309,905  14 


Expended  on  Special  Appropriations. 

Municipal  Building,  Roslindale 
Municipal  Building,  City  square 
Police  station,  Dorchester 
Police  station,  South  Boston 
Police  station,  Court  square  . 


Recapitulation. 

Expended  on  general  appropriations    . 
Expended  on  special  appropriations 


$27,671  57 

1,820  53 

11,880  45 

125  00 

3,861  27 

$45,358  82 


$309,905  14 
45,358  82 

$355,263  96 


The  following  is  a  comparative  statement  of  the 
credits  and  expenditures  on  account  of  appropriation 
for  Public  Buildings  Department,  General  Expenses : 


Public  Buildings  Department. 


For  the  Past  Seventeen  Years. 


Year. 


Appropriation. 


Transfers  and 
Income. 


Unexpended 
Balance. 


Expenditures. 


1900-01 
1901-02 
1902-03 
1903-04 
1904-05 
1905-06 
1906-07 
1907-08 
1908-09 
1909-10 
1910-11 
1911-12 
1912-13 
1913-14 
1914-15 
1915-16 
1916-17 


$216,000  00 

284,000 

00 

250,000  00 

240,000 

00 

240,000  00 

241,500 

00 

240,000  00 

250,000 

00 

200,000 

00 

250,387  00 

195,000 

00 

200,000 

00 

240,000 

00 

255,000 

00 

265,000 

00 

285,395 

00 

246,274 

27 

$53,754  89 
24,411  69 


1,425  99 
11,997  67 


18,378  19 
465  45 

10,890  38 
120  00 
240  00 

19,720  56 
4,910  43 
220  00 
587  02 
120  00 
120  00 


$397  44 


85,548  02 
246  21 


4,200  39 


15,483  58 
3,809  95 


$269,754  89 
308,411  69 
250,000  00 
241,425  99 
251,997  67 
241,102  56 
258,378  19 
250,465  45 
210,890  38 
164,958  98 
194,993  79 
219,720  56 
244,910  43 
251,019  61 
265,587  02 
270,031  42 
242,584  32 


Detail  of  Expenditures. 

Budget  Form. 

A.  Personal  Service  : 

1.     Permanent  employees    . 

3.     Unassigned 

B.  Service  Other  than  Personal: 

1.  Printing    . 

2.  Postage     . 

3.  Advertising 

4.  Carfares    . 

5.  Cartage     . 

Carried  forward  . 


$135,239 

17 

550 

05 

25  00 

99 

03 

15 

90 

217 

16 

430 

73 

$136,577  04 
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Brought  forward  . 

7.  Heating     .     '  . 

8.  Light 

10.  Rents 

11.  Insurance 
13.  Telephone 
15.  Ambulance 
18.  Cleaning,  etc.  . 
21.  Snow 
23.  Veterinary 
31.  Extermination  of  insects 

35.  Fees  .        . 

36.  Boiler  inspection 

37.  Blueprints 

39.  General  plant  . 

40.  Harness,  etc.    . 

41.  Horseshoeing    . 


Equipment: 

7.     Furniture 
13.     Tools,  etc. 
16.     Uniforms 


D.  Supplies: 

1.  Office 

2.  Ice     . 

3.  Fuel  . 

4.  Hay  and  grain 

5.  Brandy 

7.  Veterinary  supplies 

8.  Soaps,  etc. 
13.  Chemicals 
16.  General  plant  . 

E.  Materials  : 

1.     Building 

10.  Electrical 

F.  Special: 

6.  Military 

11.  Workingmen's  compensation 


$136,577  04 

2,000 

00 

7,928 

67 

5,700 

00 

437 

00 

9,167 

93 

150 

00 

1,667 

17 

499 

58 

55  00 

111 

75 

454 

18 

40 

00 

6 

34 

26,862  41 

8  35 

173 

85 

5,201 

80 

729  39 

19 

72 

592 

31 

737 

26 

22,745 

11 

325 

72 

3 

15 

5 

80 

1,390 

59 

176 

25 

422 

42 

965 

98 

683 

20 

15,672 

35 

1,074  00 

$242,584  32 


Expenditures  for  Public  Buildings. 

Rents 

Salaries  (pay  rolls) 


$4,550  00 
13,457  00 


Carried  forward $18,007  00 
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Brought  forward 

$18,007  00 

Engineers,   firemen,   janitors  and   cleaning   (pa^ 

r 

roll) 

96,949  49 

Telephone  operators 

6,701  00 

Cleaning,  etc.  (exclusive  of  pay  rolls) 

1,537  06 

Mechanics   . 

8,481  39 

Electric  light 

6,174  21 

Gas      . 

...... 

887  23 

Telephones  . 

9,104  61 

Fuel 

20,782  64 

Supplies 

2,879  91 

Ice 

733  39 

Teaming 

430  73 

Postage 

99  03 

Printing 

25  00 

Stationery    . 

799  06 

Advertising 

15  90 

Carfares 

217  16 

Rug  cleaning 

108  53 

Awnings 

::::::: 

286  75 

Clocks  and  repairs 

264  00 

Clock,  Peabody  square 

30  00 

Flags  and  repairs 

67  88 

Furniture  and  furnishings         .... 

5,110  31 

Furniture  repairs 

844  96 

Auxiliary  fire  alarm 

80  00 

Blueprints    .... 

6  34 

Expert  services 

. 

454  18 

Electrical  work 

• 

218  00 

Insurance     . 

•       •                     >       . 

437  00 

Carpentry    . 

8,392  39 

Carpentry,  review  stands 

307  15 

Elevator  repairs 

451  91 

Elevator  inspection 

67  63 

Gas  and  electric  fixtures 

780  73 

Heating  and  ventilating 

2,206  39 

Heating  Faneuil  Hall 

2,000  00 

Iron  and  copper  work        .        . 

1,705  45 

Masonry      ....                             WM 

1,427  20 

Marble  work 

41  20 

Painting 

....... 

2,910  11 

Glazing 

■       *•*•■. 

246  80 

Plastering    . 



446  57 

Plumbing     . 

■       «       ■       .       .       ■       . 

4,210  50 

Roofing  and  gutters  . 

1,698  78 

Boiler  inspection 

30  00 

Workingmen's  compensation  (court  awards) 

1,074  00 

Medical  services         .        .        . 

2  00 

Pounds  and  scales      .        .     •  . 

81  65 

Carried  forward 

.    $209,813  22 

10 
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Brought  forward  . 
Removing  snow  from  roofs 
Rent  of  chairs     . 
Decorating  .... 
Extermination  of  insects  . 


$209,813  22 
499  58 
134  00 
128  00 
111  75 

$210,686  55 


Expenditures  for  Wardrooms. 


Rents 

Janitors  and  cleaning  (pay  rolls) 

Cleaning  (exclusive  of  pay  rolls) 

Electric  light 

Gas 

Fuel      . 

Furniture     . 

Carpentry    . 

Gas  and  electric  fixtures 

Heating  and  ventilating 

Iron  and  copper  work 

Masonry 

Painting 

Glazing 

Plumbing     . 

Roofing  and  gutters 

Boiler  inspection 


Expenditures  for  Armories. 


Rents    . 

Taxes,  rifle  range 

Allowance  for  care 

Electric  light 

Gas 

Telephones  . 

Fuel      . 

Water  rates 

Electrical  work 

Carpentry    . 

Gas  and  electric  fixtures 

Iron  and  copper  work 

Painting 

Glazing 

Boiler  inspection 

Plastering    . 

Plumbing     . 

Rent  of  range,  rifle  practice 

Transportation,  rifle  practice 


$900  00 

5,133 

34 

113 

00 

778  40 

4  06 

1,798 

13 

8 

40 

17 

30 

9 

81 

40 

03 

2 

50 

130 

25 

2 

50 

15 

85 

317 

75 

155 

12 

10  00 

$9,436  44 


$6,050  01 

66  30 

240  00 

982  34 

2,327  62 

152  04 

1,245  00 

304  10 

108  65 

142  81 

26  92 

128  00 

585  00 

17  00 

2  00 

92  20 

21  70 

2,263  16 

917  50 


$15,672  35 
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Expenditures  for  Ambulance  Station. 

Rent  of  land 

Ambulance  drivers  and  cleaning  (pay  rolls) 

Cleaning  (exclusive  of  pay  rolls) 

Electric  light 

(ias 

Telephone    . 

Fuel 

Supplies 

Ice 

Furnishings 

Carpentry    . 

Tool  repairs 

Painting 

Hay  and  grain    . 

Ambulance  repairs 

Medical  supplies 

Veterinary   . 

Harness  repairs  . 

Horseshoeing 


$250  00 

4,992  00 

6 

00 

91 

20 

8 

57 

63 

32 

164 

34 

58 

22 

3 

87 

26 

49 

2  20 

3 

75 

398  90 

325 

72 

151 

40 

4 

10 

56 

70 

8 

35 

173 

85 

$6,788  98 


Expenditures  of  County  Buildings. 


Rent     . 

Engineers,  firemen,  janitors  and 

rolls) 

Cleaning,  etc.  (exclusive  of  pay  rolls) 
Electric  light 
Gas 
Fuel 
Supplies 
Ice 

Teaming 
Stationery 
Awnings 

Clocks  and  repairs 
Furniture  and  furnishings 
Electrical  work   . 
Carpentry    . 
Elevator  repairs 
Gas  and  electric  fixtures 
Heating  and  ventilating 
Iron  and  copper  work 
Masonry 
Painting 
Glazing 
Plastering    . 


cleaning   (pay 


$420  00 

24,992  25 

240  00 

1,494  89 

141  97 

1,235  87 

262  02 

7  34 

49  30 

11  68 

65  50 

162  36 

786  60 

144  46 

1,012  58 

134  79 

30  04 

167  38 

113  15 

203  85 

474  52 

9  89 

34  60 


Carried  forward '  •      $32,195 


04 
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Brought  forward  . 

$32,195  04 

Plumbing     . 

1,125  19 

Roofing  and  gutters 

93  23 

Retired  veterans 

10  42 

Boiler  inspection 

40  00 

Lawns  and  grounds 

797  65 

Disinfectants 

16  25 

Rent  of  safe 

15  00 

Refrigerator  repairs 

38  00 

Refrigerator 

103  35 

$34,434  13 

Expenditures  of  Suffolk  County  Courthouse. 

Cleaning,  etc.  (exclusive  of  pay  rolls)     .                            $87  75 

Electric  light 

5,725  00 

Gas       .... 

1  35 

Fuel      .... 

15,561  92 

Supplies 

1,677  79 

Ice        .... 

424  21 

Stationery    . 

15  00 

Rug  cleaning 

115  51 

Furniture  and  furnishings 

1,343  89 

Furniture  repairs 

138  10 

Electrical  work   . 

51  88 

Carpentry    . 

416  20 

Elevator  repairs 

1,319  31 

Elevator  inspection    . 

154  00 

Gas  and  electric  fixtures 

262  18 

Heating  and  ventilating 

631  43 

Iron  and  copper  work 

508  69 

Masonry 

711  00 

Marble  work 

299  74 

Painting       .        .  . 

538  70 

Glazing 

102  93 

Plumbing     . 

1,875  79 

Roofing  and  gutters 

445  82 

Boiler  inspection 

12  00 

Extermination  of  insects 

466  50 

$32,886  69 

Expenditures  in  Detail  of  Special  Appropriations. 

Municipal  Building,  City  Square. 

William  J.  Kelley  Company,  waterproofing  floor 

of  boiler  room $560  50 

Bank  and  Office  Equipment  Company,  steel 
lockers 354  00 


Carried  forward 


$914  50 


Public  Buildings  Department. 
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Brought  forward 

Frank  Ferdinand,  Inc.,  furniture  .... 
J.  J.  Hurley  &  Co.,  steam  heating-  .  .  .  . 
W.  A.  Snow  Iron  Works,  Inc.,  wire  guards  and 

crane        

S.  H.  Davis  Company,  hardware    .... 
Cambridge  Brass  Company,  lighting  fixtures 
McKenney  &  Waterbury,  electric  fixtures     . 
John  F.  Griffin  Company,  setting  up  temporary 

lockers 


Municipal  Building,  Roslindale. 
McGahey  &  O'Connor,  contractor 
Harrison  H.  Atwood,  architect 
Printing  Department,  specifications 
B.  L.  Makepeace,  blueprints    . 
M.  E.  Sheehan,  typewriting  specifications 
City  Record,  City  of  Boston,  advertising    | 
Edward  W.  Foye,  auctioneer  . 


$914  50 

333 

(is 

221 

53 

175 

00 

69 

82 

50 

00 

30  00 

26  00 


$1,820  53 


$26,443  08 

793  28 

216  21 

108  00 

3  50 

17  00 

90  50 

$27,671  57 


Police  Station,  South  Boston. 
Mary  E.  Costello,  land,  D  and  Athens  streets 


$125  00 


Police  Station,  Court  Square. 

F.  C.  Creber  &  Son,  carpentry 

R.  S.  Brine  Transportation  Company,  removing 

boilers 

Mark  H.  Lynch,  masonry        .... 

E.  J.  Nunes,  covering  pipes      .... 
John  J.  Gately,  painting  basement 
T.  A.  Ridder  &  Co.,  steam  fitting   . 
Power,  Heating  and  Ventilating  Company,  rehang 

ing  old  piping 

F.  S.  Root  Company,  specifications 
Youlden,  Smith  &  Hopkins,  carting  books    . 
Spaulding  Print  Paper  Company,  blueprints 
City  Record,  City  of  Boston,  advertising 


Police  Station,  Dorchester. 

John  Bowen,  contractor 

Benjamin  F.  McKechnie,  execution  of  court 
Joseph  E.  Greene  Company,  electric  fixtures 


$1,572  45 


595  00 

554  91 

515  44 

200  00 

199  75 

131  32 

56  85 

16  75 

10  80 

8  00 

Carried  forward 


$3,861  27 


$10,273  19 

1,100  00 

307  76 

$11,680  95 
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Brought  forward 

Harrison  H.  Atwood,  architect        .... 
City  Record,  City  of  Boston,  advertising 
T.  A.  Ridder  &  Co.,  firing  boilers    .... 
F.  S.  Root  Company,  typewriting  grading  speci- 
fications    

H.  C.  Mildrum,  expert  services       .... 


$11,680  95 

112 

20 

4 

20 

42 

00 

21 

10 

20 

00 

.1,880  45 


The  following  is  a  statement  showing  buildings  from 
which  rent  has  been  received  during  the  past  year,  also 
income  from  other  sources,  together  with  the  amounts, 
all  of  which  are  in  charge  of  this  department: 


Site,  Municipal  Building,  Ward  12 

Land  and  buildings,  Roslindale 

Old  State  House 

Faneuil  Hall 

Wardrooms 

Rotunda,  Quincy  Hall 

Rooms  in  Quincy  Hall 

Produce  Exchange 

Old  Franklin  Schoolhouse 

Municipal  Building,  South  Boston 

Repair  shop  annex     .... 

Armories,  rent  from  Commonwealth 

Old  Town  Hall,  Brighton,  Post  92 

City  Hall  Annex  (news  stand) 

Thomas  Street  Schoolhouse 

Smith  Schoolhouse     .... 

Sale  of  old  furniture,  safe,  touring  car,  waste 

paper 

Stable,  Havre  street,  East  Boston 
Pay  station,  telephone 
Income  from  French  Fund 
Old  Franklin  Schoolhouse  lot  . 
Stable,  Police  Station  No.  6     . 
Rebate  from  Tylose  Company 
Return  premium  on  boiler 
Charging  batteries     ... 


$1,522  72 

242  72 

100  00 

1,130  00 

475  00 

5,000  00 

224  00 

1,962  00 

50  00 

399  00 

1,122  91 

6,600  00 

1  00 

214  27 


00 
00 


255  90 

133  30 

42  27 

120  00 

245  81 

33  00 

26  00 

9  20 

194  72 


$20,106  82 


Public  Buildings  Department, 
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List  of  Employees. 

The  following  is  a  list  of  employees  in  the  department 
on  January  31,  1917: 


1  Superintendent. 

2  Clerks. 

1  Superintendent  of  janitors. 

1  Steam  fitter. 

2  Carpenters. 

1  Locksmith. 

4  Engineers. 
8  Firemen. 

2  Chief  janitors. 

5  Custodians. 

6  Assistant  janitors. 
6  Laborers. 

4  Skilled  laborers. 
1  Disinfeotor. 

3  Matrons. 

77  Women  cleaning. 


1  Chief  clerk. 

2  Inspectors. 

2  Electricians. 

1  Sheet  metal  worker. 

1  Furniture  polisher. 

1  Chief  engineer. 

2  Assistant  engineers. 
1  Oiler. 

1  Assistant  chief  janitor. 
23  Janitors. 
7  Elevatormen. 

1  Watchman. 

11  Telephone  operators. 

2  Janitresses. 

6  Womejp.  washing  towels. 


5  Drivers. 


2  Custodians. 
16  Janitors. 
1  Laborer. 


Ambulance  Station. 

1  Woman  cleaning. 

County  Buildings. 

5  Firemen. 

4  Watchmen. 

9  Women  cleaning. 


Respectfully  submitted, 

Fred  J.  Kneeland, 
Superintendent  of  Public  Buildings. 
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Public  Buildings. 


Buildings. 


Location. 


Number 
of  Feet 
in  Lot. 


Remarks. 


City  Hall 

City  Hall  Annex 

Faneuil   Hall   and   market   under 
same. 

Faneuil  Hall  Market,  house  and  hall 
over  same. 


Old  State  House. 
Curtis  Hall 


Annex 

Old  Armory  Building . 


Charity  Building  and  City  Tem- 
porary Home. 

New  City  Building 


City  Building . 


Town  Hall. 


Wayfarers'  Lodge 

Municipal  Building,  Ward  12. 

Old  Franklin  Schoolhouse 

Old  Cross  Street  Schoolhouse . 
Fuel  House 


Library  Building . 


Westerly  Hall. 


Stable  and  lot  of  land 

Smith  Schoolhouse 

Wardroom,  Ward  18 

Old  Winthrop  Schoolhouse. . . 

Wardroom,  Ward  13 

Municipal  Building,  Ward  17 . 


School  street 

Court  square 

Faneuil  Hall  square . . . 


North  and  South  Mar- 
ket streets. 


State  street . 
South  street . 


Harrison  avenue . 
Maverick  street . 

Chardon  street. . 


Washington  and  Nor- 
folk streets,  Dor- 
chester. 

Washington  and  Rich- 
mond streets,  Dor- 
chester. 

Washington  street, 
Brighton. 


Hawkins  street 

Vine  and  Dudley  streets, 


Washington  street . 


Cross   street,    Charles- 
town. 

Main    street,    Charles- 
town. 


Centre     street,     West 
Roxbury. 


Chauncey  place .... 

Joy  street 

Meeting  House  Hill. 
Bunker  Hill  street .  . 
Elmwood  street .... 
Columbia  road 


25,915 

15,175 

5,460 

27,400 

4,239 
49,907 

3,816 
4,337 


19,963 
16,637 

11,640 

13,451 

9,523 
11,592 

11,471 
1,708 
2,430 


5,644 


1,938 


7,927 

5,684 

13,244 


Occupied  by  city  offices. 
Occupied  by  city  offices. 


Leased  to  Bostonian  Society. 

Reconstructed  as  municipal  gym- 
nasium. 

Rents  for  $1,225  per  annum. 

Wardroom  2  in  this  building; 
upper  part  occupied  by  Post 
159,  G.  A.  R.,  and  L.  S.  W.  V. 
temporary  quarters. 

Boiler  and  storehouse  on  lot. 


.  Used  as  branch  library  and  Ward- 
room 21. 


Used  as  branch  library. 


Wardroom  26  in  this  building; 
other  room  leased  to  Post  92, 
G.  A.  R. 


Wardroom,  branch  library  and 
gymnasium  and  shower  baths 
in  this  building. 

Wardroom  6,  Posts  15  and  7, 
G.  A.  R.,  in  this  building. 

Occupied  by  Col.  F.  B.  Bogan 
Camp  No.  14,  L.  S.  W.  V. 

First  floor  used  for  storage  of  fuel 
bv  Fire  Department ;  upper 
floorleasedto  Post  149,  G.  A.  R. 

On  lot  with  Curtis  Hall,  occupied 
as  a  branch  library. 

Public  Library  branch  in  this 
building. 

Unoccupied. 

Leased  to  Post  ]  34,  G.  A.  R. 

On  lot  with  Mather  Schoolhouse. 

Wardroom  4  and  gymnasium. 


Wardroom,  branch  library,  swim- 
ming pool  and  gymnasium  in 
this  building. 


Public  Buildings  Department. 

PUBLIC  BUILDINGS—  {Concluded.) 
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Buildings. 


Location. 


Numlii'i 
pi  Feol 
in  Lot. 


Remarks. 


Thomas  Street  Schoolhouse 

Ambulance  Station 

Municipal  Building,  Ward  5 

Courthouse  and  Police  Station.  .  . 

Land  and  buildings,  Ward  6 

Municipal  Building,  South  Boston 

Courthouse  and  Police  Station.  .  . 

Old  Police  Station  6 

Old  Police  Station  7 

Rifle  Range 

Rifle  Range 

Land  and  buildings,  Roslindale. . . 

Old  chemical  engine  house 


Thomas  street . 
National  street. 


Corner  of  Oak  and  Tyler 
streets. 

Meridian   street,    East 
Boston. 

West   Brookline  street 
and  Shawmut  avenue 

East  Broadway 

City  square 

West  Broadway 

Meridian  street 

Woburn,  Mass 

Wilmington,  Mass 

Washington   and   Ash- 
land streets. 

Eustis  street 


10,954 


G.tll 

13,616 

10,224 

21,250 

8,246 

4,253 

3,ar3 

53.3acres 

57  acres. 

16,000 

1,790 


Leased  to  Boston  Post  200, 
G.  A.  H. 

On  land  leased  from  Carney  Hos- 
pital;  lease  expires  November 
28,  1919. 

Wardroom,  branch  library,  baths 
and  gymnasium  in  this  build- 
ing. 

Occupied  as  Municipal  Court  and 
Police  Station. 

Proposed  new  Municipal  Build- 
ing. 

District  Court,  branch  library, 
showBrs  and  assembly  hall. 

Occupied  by  District  Court  and 
Police  Station. 

Not  in  use. 

Not  in  use.  Transferred  to  this 
department  December  23, 1913. 

Not  in  use. 

Not  in  use. 

Proposed  Municipal  Building 
being  erected. 

Not  in  use;  transferred  to  this 
department  January  16,  1917. 


County  Buildings. 


Buildings. 


Location. 


Number 
of  Feet 
in  Lot. 


Remarks. 


Courthouse,  Pemberton  square .... 

Jail 

Municipal  Court,  Southern  District, 
Municipal  Court,  East  Boston 

Municipal  Court,  South  Boston .... 
Municipal  Court,  Charlestown .  .  .  . 

Municipal  Court,  Brighton 

Municipal  Court,  West  Roxbury. . . 

Municipal  Court,  Dorchester 

North  Mortuary 


Pemberton  square. 

Charles  street 

Roxbury  street 


Meridian     and     Paris 

streets. 

In  Municipal  Building. 
City  square 

Washington  street. 
Station  House  13. 
Station  House  11. 
North  Grove  street. 


87,035 

130,740 

14,390 

13,616 


Three  buildings. 

G.  A.  R.  Post  in  building. 

Police  Station  7  in  this  building. 

Police  Station  15  in  this  building. 


18 


City  Document  No.  25. 


In  addition  to  the  foregoing  the  following  were  leased  or  rented 
by  the  department  for  city  offices,  etc.: 


Location  of  Buildings. 

Rent  per  Annum. 

Number  of 
Rooms. 

Occupied  by 

73  Tremont  street 

$4,550  per  year. .  . 
$420  per  year .... 

13 
3 

Law  Department,  730  to  742,  inclusive. 
Medical  Examiner. 

274  Bovlston  street 

Armories. 

The  following  list  will  show  the  locations  and  rents 
of  the  Armories,  February  1,  1917,  in  charge  of  this 
department : 


Occupied  by 

Rent 
per  Annum. 

Location  of  Armory. 

Headquarters.  Second  Brigade  * 

$300 

Officers'  Club  House,  Com- 

monwealth avenue. 

Companj 

■  L,  Sixth  Regiment  t 

1,700 

7  Green  street. 

« 

A,  First  Battalion  of  Cavalry  %. . 

City  building. 

Engine  House  No.   4,  Bul- 
finch  street. 

a 

B,  First  Battalion  of  Cavalry  §. . 

$1,400 

25  Irvington  street. 

u 

D,  First  Battalion  of  Cavalry  ||.. 

$1,350 

2152  Washington  street. 

(( 

A,  First  Corps  of  Cadets ) 

a 
u 

B,  First  Corps  of  Cadets 

C,  First  Corps  of  Cadets 

$4,800 

130  Columbus  avenue. 

it 

D,  First  Corps  of  Cadets 

*  Began  occupancy  March  16,  1914.     Vacated  April  1,  1916. 

t  Began  occupancy  June  29,  1911.     Vacated,  April  1,  1916. 

j  Vacated  by  Company  A  and  occupied  by  Company  L  on  April  1,  1916. 

§  Vacated  April  1,  1916. 

||  Lease  began  July  1,  1910.     Vacated  April  1,  1916. 

Wardrooms. 

The  following  list  will  show  the  location  of  the  various 
wardrooms  in  the  city  and  whether  in  city  buildings  or  in 
hired  buildings,  and  rent  paid  for  same  during  the  year: 


Wasd. 

City  or  Rent. 

Name  of  Building. 

Location. 

1 

No  wardroom. 

, 

2 

City  building. 

a                 a 
u                  a 
it                  it 

Maverick  street. 

3 

4 

5 

Bunker  Hill  Grammar  Schoolhouse, 

Baldwin  street,  Chsn. 
Bunker  Hill  st.,  Chsn. 
Oak  and  Tyler  streets. 

Public  Buildings  Department. 
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Ward. 

City  in-  l.Vnl . 

X : 1 1 1 1< ■  of  Building. 

Location. 

0 

7 

City  building, 

Old  Franklin  Schoolhouse 

No  wardroom. 
No  wardroom. 
Maynard  Hall 

1151  Washington  St. 

8 

9 

$300  per  year. 
City  building. 

245  D  street. 

10 

Municipal  Building 

Broadway,  South  Boston. 

11 

No  wardroom. 

Municipal  Building 

12 

City  building. 

13 

Old  pumping  station 

Elmwood  street. 

14 

No  wardroom. 
No  wardroom. 
No  wardroom. 
Municipal  Building 

15 

10 

17 

City  building. 

If                 u 

Upham's  Corner. 

IS , 

Wardroom  building 

Meeting  House  Hill. 

19 

No  wardroom. 
No  wardroom. 
City  building 

20 

21 

City  building. 
$600  per  year . 

Washington    and    Nor- 

22  

Minton  Hall  * 

folk  streets. 
Forest  Hills. 

23 

No  wardroom. 
No  wardroom. 
No  wardroom. 
Old  Town  Hall 

24 

25 

26 

City  building. 

*  Occupied  without  lease. 

City  scales  as  follows,  viz. : 

North  scales,  Haymarket  square. 

South  scales,  City  Stables  Yard,  Albany  street. 

Roxbury  scales,  Eustis  and  Mall  streets. 

East  Boston  scales,  Liverpool  street.     (Sold  to  Hodge  Boiler 
Works,  June  16,  1910.) 

West    Roxbury    scales,    Centre    and    La    Grange    streets. 
(Removed  by  Street  Department  in  1902.) 

Jamaica  Plain  scales,  Centre  street  and  Starr  lane. 


ITEMIZED   EXPENDITURES    FOR   EACH    PUBLIC    BUILDING 

FOR   YEAR   OI 

1916-1; 
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$4,550  00) 

$4,550  00 

13.457  00 

90,949  49 

15,182  39 

923  09 

15  90 

217  16 

9,104  01 

$250  00 

$4,800  00 

$13,457  00 

13,457  00 

114,063  70 

(44,049  11 

$4,500  OS 

$3,827  70 

$100  00 

$990  SI 

$3,000  S4 

$0,727  OS 

$780  00 

$1,412  84 

$8,313  96 

$7,S40  72 

4.992  00 

101,941  49 

$0,701  00 



$8,481  39 

15,132  39 

923  09 

15  go 

217  10 

923  09 

15  90 

217   16 

9,104  01 

03  32 
56  70 
3  87 
104  34 
S  57 
91  20 
182  20 

9.107  93 

56  70 

183  61 

542  73 

10,021  56 

570  07 

.1 . 

7  15 

2,159  15 

14  06 

1.54S  72 

733  39 

20.782  04 

887  23 

6.174  21 

737  20 

!. 

1,052  38 

2  57 

599  00 

2,010  51 

300  40 

1,153  75 

$245  20 

$139  79 

308  15 

2,302  75 

6  25 

1.230  17 

20,940  98 

210  33 

25  06 
167  95 

$9  51 

$0  78 

895  80 

1,435  4S 

24  00 

534  00 

329  54 

0,205  41 

182  20 

18  00 

4,005  31 

187  23 

140  00 

97  15 

2.443  74 

1,035  59 

549  24 

$188  4S 

- 

224  25 
14  50 

430  73 

5.110  31 

2,879  91 

218  00 

1,427  20 

S.099  54 

4,210  50 

780  73 

440  57 

1,698  78 

1,705  45 

3,150  91 

2,200  39 

519  54 

430  73 

018  97 

34  34 

16  00 

00  00 

1,570  11 

308  SO 

157  11 

81  00 

300  50 

130  15 

862  65 

353  09 

328  83 

104  GO 

7  20 
1  05 

75  00 
38  55 

1  00 
108  75 
247  OS 
306  67 

2  87 

120  85 

12  80 
24  80 
23  00 

61  OS 
21  81 

20  49 
58  22 

5,136  80 

$1  75 

2, Ml    13 

29  25 

2,938  13 

. 

28  00 

225  07 

707  88 

050  87 

0  18 

11  00 

218  00 

294  00 
75 
2SS  30 
3  85 
99  77 
72  78 

104  00 

$430  55 

1,950  08 

457  03 

$26  45 

44  03 
00  58 
416  02 

1.427  20 

307  15 

110  96 
23  33 
6  00 

157  13 

23  05 
14  33 
1  30 

$29  10 

$10S  3S 

15  50 

53  25 

30 

$255  39 

54  70 

9  40 
11  09 

109  75 
221  41 

12  20 
205  20 

79  31 

$30  25 

2  20 

8,701  74 

355  00 

7  55 

4,210  50 

41  02 

780  73 

440  57 

252  10 
436  75 
428  00 
060  10 
178  49 



290  27 
191  99 
382  14 
104  57 

55  07 

235  37 

80  48 
835  00 
491  89 

1  65 
7  05 
19  95 
10  78 

10  61 

48  78 

3  70 

_$154  51 

102  29 

3  00 

330  05 

55  83 

1.098  78 

09  55 
80  25 
358  02 

21   00 

3  75 
398  90 

1.709  20 

9  00 

12  38 
19  84 

$307  28 
31  48 

2  95 
18  00 
12  22 

04 

7  25 
1  94 

208  68 
179  38 

3,555  81 

50  10 

17  71 

25  20 

9  15 

4  30 

2.206  39 

519  54 

151  40 

151  40 

40  00 
1G4  go 
40  08 
08  00 

40  00 

80  00 
280  75 

07  88 
437  00 

80  00 

6  00 

40  50 

17  70 

0  00 

7  70 

31  00 

15  05 

2S0  75 

10  50 

07  88 

294  00 

45  00 

437  00 

325  72 
4  10 

325  72 

2  00 

2  00 

294  00 

2,000  00 

41  20 

844  90 

460  52 

1,045  59 

30  00 

1.074  00 

499  58 

262  00 

111  75 

81  65 

6  10 

83  00 

15  50 



4  00 

13  50 

5  00 

5  50 

30  00 

137  50 

294  00 

2000  00 
41  20 
180  00 

2,000  00 



41  20 

138  14 

520  82 

844  96 

107  73 

100  31 

126  48 

460  52 

1,218  43 

282  20 

24  96 

120  00 
10  00 

0  00 

1,051  59 

10  00 

2  00 

2  00 

2  00 

2  00 

2  00 

30  00 

1,074  00 

1,074  00 

01  00 

13  00 

28  00 

31  20 

270  40 

42  50 

16  88 

0  00 

499  58 

262  00 

262  00 

48  00 

03  75 

■ 

111  75 

81  05 

81  05 

Totals 

(21,801  86 

$08,034  34 

I5J110  fl 

$15,805  01 

$766  03 

$6,958  85 

$8,051  89 

$3,007  02 

$338  70 

$508  58 

$1,418  20 

$6,208  05 

$4,062  60 

$8,716  29 

$323  SO 

$00   10 

$408  10 

$220  15 

$3,321  13 

$358  04 

$2,280  48 

$30  00 

$10,139  21 

$102  73 

$56  45 

$154  51 

$12,785  69 

$210,686  55 

$0,788  98 

$217,475  53 

$11  08  1  $13,207  30 

4_J_ — 

1 

REPAIRS   AND   ALTERATIONS    FOR   EACH   WARDROOM    FOR   YEAR    19!6=17. 


Wardrooms. 

Ward 
Room 

Ward 

Room 

2. 

Ward 

Room 

i. 

Ward 

Room 

4. 

Ward 

Room 

5. 

Ward 

Room 

6. 

Ward 

Room 

7. 

Ward 

Room 

8. 

Ward 

Room 

9. 

Ward 

Room 

10. 

Ward 

Room 

11. 

Ward 

Room 

12. 

Ward 

Room 

13. 

Ward 

Room 

14. 

Ward 

Room 

15. 

Ward 

Room 

16. 

Ward 

Room 

17. 

Ward 

Room 

18. 

Ward 

Room 

19. 

Ward 

Room 

20. 

Ward 

Room 

21. 

Ward 

Room 

22. 

Ward 

Room 

23. 

Ward 

Room 

24. 

Ward 

Room 

26. 

Total, 

Ward 
Rooms. 

$300  00 

$600  00 

$900  00 

5,133  34 

1,798  13 

113  00 

$299  00 
234  37 

$3,766  34 
1,560  76 

$624  00 

$144  00 
3  00 

$300  00 

Fuel  .                                       

63  00 

$50  00 

4  06 
34  50 

4  06 

27  20 

524  30 

144  00 

36  70 

11  70 

778  40 

i 

8  40 

8  40 

50 

2  50 

32  50 

16  80 

17  30 

* 
Painting  and  glazing 

10  60 
263  40 

5  25 
13  00 

155  12 

18  35 

Plumbing 

8  85 

317  75 

Roofing  and  gutters 

155  12 

84  45 
3  45 

45  80 

31  58 

3  35 

130  25 

Heating  and  ventilating 

5  00 

6  31 

40  03 

Gas  and  electric  fixtures 

15 

- 

9  81 

Iron  and  copper  work 

2  50 

2  50 

Boiler  inspection 

5  00 

5  00 

10  00 

Totals 

$688  97 

$6,213  63 

$831  15 

$300  00 

$279  78 

$184  35 

$600  00 

$338  56 

$9,436  44 

1 

REPAIRS   AND   ALTERATIONS    FOR   EACH    ARMORY    BUILDING   FOR    1916=17. 


Armories. 

Headquarters 
Second 
Brigade. 

Co.  A^  Fifth 
Regiment. 

Co.  H,  Fifth 
Regiment. 

Co.  L,  Sixth 
Regiment. 

Co.  A,_  Eighth 
Regiment. 

Co.  A,  First 
Battalion  of 
Cavalry. 

Co.  B,  First 
Battalion  of 
Cavalry. 

Co.  D,  First 
Battalion  of 
Cavalry. 

First  Corps 
Cadets. 

Ancient  and 
Honorable 
Artillery  Co. 

6 

O 

03 

C§ 

0Q 

9 

«^ 

u 

o 

a 

< 

o3 
■*■> 
O 

H 

$75  00 

$425  01 

150  00 

5  00 

31  00 

100  38 

517  44 

$337  50 
30  00 

$412  50 
30  00 

$4,800  00 

$66  30 

$6,116  31 
240  00 

$30  00 

1,240  00 

273  10 

2,193  32 

1,245  00 
304  10 

13  64 

169  81 

20  28 

2,327  62 
982  34 

29  89 

$265  20 

2,263  16 
917  50 

2,263  16 
917  50 

60  32 

50  31 

6  82 

34  59 

152  04 

142  81 

217  00 

21  70 

142  81 

385  00 

602  00 

21  70 

Heating  and  ventilation 

Gas  and  electric  fixtures 

26  92 

92  20 

128.00 

- 

26  92 

Plastering  and  whitening 

92  20 

Iron  and  copper  work 

128  00 

Clocks  and  repairs 

* 

Electrical  work 

108  65 
2  00 

108  65 

Boiler  inspection 

2  00 

Totals 

$75  00 

$2,028  43 

$263  76 

$404  21 

$882  37 

$8,506  42 

$265  20 

$3,246  96 

$15,672  35 

ITEMIZED   EXPENDITURE   FOR   EACH   COUNTY   BUILDING   FOR  THE  YEAR    1916=17. 
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a) 

« 

Superintendent's  Office. 

* 

CD 

o 
H 

Court  House,  Pemberton 
Square,  Total. 

1 

$420  00 

$420  00 

24,992  25 

240  00 

1,494  89 

141  97 

$5,736  75 

$854  00 

$2,823  25 

$9,534  00 

$3,818  75 

$1,445  50 
85  00 
13  90 
26  05 

$780  00 

155  00 
69  60 

$87  75 
5,725  00 

138  80 

61  40 

113  35 

522  80 

7  03 

41  60 
9  76 

$533  44 
92  19 

6  94 

1  35 

Fuel                                              

2  63 
74  76 

7  34 
14  50 

877  39 
73  33 

249  00 

106  85 
17  55 

1,235  87 

262  02 

7  34 

49  30 

11  68 

15,561  92 

17  35 

37  77 

30  95 

7  10 

3  15 

1,677  79 

424  21 

5  00 

2  50 

16  25 

4  00 

7  05 

$11  68 

15  00 

115  51 

17  75 

5  00 

60  30 

9  90 
13  52 

11  75 
102  40 
337  70 

15  60 
3  50 

7  40 

10  50 

65  50 
162  36 
786  60 

37  94 

Furniture  and  furnishings    

192  50 

188  70 

1,343  89 

138  10 

Electrical  work 

46  00 
52  93 

2  00 

96  46 

3  50 

134  79 

144  46 

1,012  58 

134  79 

51  88 

Carpentry.  .                       

566  40 

9  20 

212  78 

76  50 

72  60 

18  67 

416  20 

Elevator  repairs 

1,319  31 

154  00 

Gas  and  electric  fixtures 

5  00 
28  07 
24  70 

9  49 

85  47 

75  50 

203  85 

3  60 

4  20 

7  75 
2  25 

30  04 
167  38 
113  15 
203  85 

262  18 

Heating  and  ventilating 

8  15 

43  44 
1  00 

631  43 

Iron  and  copper  work 

11  95 

508  69 

Masonry 

711  00 

299  74 

Painting , 

4  50 

59  47 
9  89 

410  55 

474  52 
9  89 
34  60 
1,125  19 
93  23 
10  42 
40  00 

538  70 

Glazing 

102  93 

Plastering 

34  60 
43  18 
70  02 

Plumbing 

124  34 

25  30 

911  92 

20  45 

1,875  79 

Roofing  and  gutters 

23  21 

445  82 

Retired  veteran 

$10  42 

Boiler  inspection 

8  00 

20  00 

10  00 

2  00 

12  00 

466  50 

Lawns  and  grounds 

797  65 

797  65 
16  25 
15  00 

141  35 

Disinfectant 

3  25 

3  25 

3  25 

3  25 

3  25 

Rent  of  safe 

15  00 

Refrigerator  repairs , 

141  35 

Totals 

$6,255  39 

$1,800  52 

$3,432  35 

$12,705  51 

$3,980  81 

$1,704  12 

$867  25 

$1,321  62 

$2,344  46 

$10  42 

$11  68 

$34,434  13 

$32,8S6  69 

.- 

4 
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ANNUAL   REPORT 


PUBLIC  BUILDINGS  DEPARTMENT 


FOR  THE   YEAR   1917-18. 
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•V, 


Boston,  January  31,  1918. 


Hon.  Andrew  J.  Peters, 

Mayor  of  the  City  of  Boston: 

Dear  Sir, —  In  accordance  with  section  24,  chapter  3, 
of  the  Revised  Ordinances  of  1914,  I  submit  the 
following  as  the  annual  report  of  the  Public  Buildings 
Department  for  the  year  ending  January  31,  1918: 

The  past  year  has  been  one  of  quiet  as  far  as  new 
construction  is  concerned,  no  new  work  having  been 
attempted,  although  architects  have  been  appointed 
in  a  few  instances.  Work  on  the  new  Municipal  Build- 
ing, Roslindale,  has  progressed  slowly  and  same  should 
have  been  completed  and  accepted  by  the  city  not  later 
than  October  1,  1917.  It  is  hardly  completed  at  this 
writing,  some  four  months  later.  The  contractor,  on 
being  pressed  for  the  reason,  attributes  the  delay  to  the 
abnormal  condition  in  the  labor  market  existing  today. 

During  the  year  one  or  two  unforeseen  events  happened 
that  put  the  department  to  more  or  less  expense  and 
considerable    exertion,    namely,    on    March    15,    1917, 
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a  fire  occurred  in  the  Quincy  Market  Building  which 
for  the  time  threatened  the  whole  structure,  but  was 
finally  subdued  with  no  greater  damage  than  approxi- 
mately $15,000.  On  the  next  day,  March  16,  an  explo- 
sion occurred  in  the  Suffolk  County  Courthouse,  which 
caused  the  loss  of  two  lives  and  did  damage  to  the 
extent  of  $3,483.75. 

The  department  during  the  year  was  also  called  upon 
to  render  much  service  brought  about  by  war  activities. 
A  large  reviewing  stand,  capable  of  seating  5,000  people, 
was  erected  on  Boston  Common  for  the  G.  A.  R.  parade. 
Numerous  other  stands  at  various  times,  notably  one 
in  front  of  City  Hall,  were  also  erected. 

I  also  wish  to  state  that  all  of  our  municipal  buildings 
have  been  continually  in  use  during  the  year  by  State 
Guard,  Liberty  Loan  Drives,  Red  Cross  Drives,  Exemp- 
tion Boards,  Draft  Boards  and  benefit  concerts  and 
dances  for  different  organizations  in  the  war  service, 
and  while  it  has  taxed  many  of  our  employees  by  work- 
ing long  hours,  they  have  uncomplainingly  submitted 
to  the  ordeal  in  doing  their  part  to  aid  in  the  great  cause 
for  democracy. 

The  following  is  a  statement  showing  the  assessed 
value  of  land  and  buildings  in  the  care  and  custody  of 
the  department,  together  with  the  amount  expended  for 
repairs  and  alterations,  and  percentage  cost  of  same, 
based  on  the  assessed  valuation  of  the  buildings : 


Land  and 
Buildings. 


County 
Buildings. 


Suffolk  County 
Courthouse. 


Total  assessed  value  of  land  and  build- 
ings, April  1,  1917. 

Value  of  buildings 


Amount  of  expenditures  for  repairs  and 
alterations,  1917-18. 

Per    cent     on     assessed     valuation     of 
buildings. 


$9,257,000  00 

2,490,000  00 
24,331  85 

t9&  of  1% 


*$601,900  00 

447,900  00 
2,569  48 

M  of  1% 


$4,481,000  00 

3,349,600  00 
1 15,362  00 

tfo  of  1% 


*  Part  of  five  buildings  occupied  by  Police  Department, 
t  Includes  $3,483  (expense  of  explosion,  March  16,  1917). 


This  department  has  the  care  and  custody  of  the 
following  buildings : 

City  Hall;  City  Hall  Annex;  Courthouse  and  Police 
Station,  East  Boston;    Ward  4  Building,  Charlestown; 


Public  Buildings  Department.  3 

Municipal  Building,  Charlestown;  Quincy  Market; 
Faneuil  Hall  and  Market;  Old  Stale  House;  Municipal 
Building,  Oak  and  Tyler  streets;  Municipal  Building, 
Dudley  and  Vine  streets;  Municipal  Building,  South 
Boston;  Municipal  Building,  Upham's  Corner;  City 
Building,  Codman  square,  Dorchester;  City  Building, 
Washington  and  Richmond  streets;  Curtis-  Hall  Gym- 
nasium and  new  Library  Building,  Jamaica  Plain; 
Thomas  Street  Schoolhouse;  Old  Franklin  Schoolhouse, 
and  all  other  buildings  in  use  for  city  offices,  market 
purposes,  halls  for  public  meetings  and  the  several 
county  buildings;  also  hired  buildings  or  parts  of  same 
used  for  city  offices,  county  purposes,  wardrooms, 
armories,  etc. 

The  following  buildings  or  parts  of  same  were  hired 
for  municipal  purposes: 

For  Offices: 

730-742  Tremont  Building.     (Occupied^vithout  lease.) 

For  Armories: 

130  Columbus  avenue,  First  Corps  of  Cadets. 

For  Wardrooms: 

Maynard  Hall,  Ward  9.     (Lease  began  September  1,  1911.) 
Minton  Hall,  Forest  Hills,  Ward  22. 

For  Ambulance  Station: 

15  National  street.     (Ground  leased.)     Land  held  on  lease 
made  for  twenty  years;   expires  on  November  28,  1919. 

For  County  Purposes: 

274  Boylston  street  (3  rooms),  for  Medical  Examiner. 

The  ambulance  station  is  located  on  National  street, 
South  Boston,  on  land  leased  from  the  Carney  Hospital. 
The  station  is  open  day  and  night  and  answers  calls  at 
any  hour  and  in  any  section  of  the  city  for  persons  desir- 
ing treatment  at  the  Carney  or  other  hospitals. 

Number  of  accident  cases  during  year  .  .  .  .  210 
medical  cases  during  year  ....  237 
surgical  cases  during  year        .        .        .        .       231 

Total 678 
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Number  transferred  to  Carney  Hospital    . 

330 

a 

a 

City  Hospital        .        .        .        . 

99 

a 

u 

Long  Island  (to  boat)  . 

99 

a 

a 

Tewksbury,  Mass.,  Hospital  (tc 

) 

train) 

48 

u 

a 

Lying-in  Hospital 

21 

a 

u 

Soldiers'  Home,  Chelsea 

20 

u 

u 

New     England     Hospital     foi 

r 

Women  and  Children 

16 

u 

a 

Children's  Hospital 

9 

« 

a 

Psychopathic  Hospital. 

8 

a 

a 

Boston  Eye  and  Ear  Infirmary 

4 

a 

(C 

Holy  Ghost  Hospital    . 

4 

u 

a 

Consumptives'    Hospital,    Mat 

tapan  

3 

a 

u 

Peter  Bent  Brigham  Hospital 

3 

a 

a 

McDonald  Hospital   (Good  Sa 

maritan)      .... 

2 

a 

u 

Infants'  Hospital  . 

2 

u 

a 

St.  Monica's  Hospital 

2 

a 

a 

Dispensarjr 

1 

a 

a 

Boothby  Hospital 

1 

u 

u 

Bay  State  Hospital 

1 

u 

a 

Huntington  Hospital 

1 

a 

u 

Plymouth  Hospital 

1 

« 

u 

Relief  Hospital 

1 

a 

a 

Cushing  Hospital  . 

1 

u 

a 

Hart  Hospital 

1 

678 

The  following  schedule  will  show  the  cost  of  main- 
tenance of  the  ambulance  station,  the  total  number  of 
patients  carried  and  average  cost  of  transportation  for 
each  patient  for  the  past  eighteen  years : 


Public  Buildings  Department. 


\  DAB. 

Cost  of 
Maintenance. 

Totnl  Numbei 

of  Patients 

Carried. 

Cost 
for  Eaob 
Pal  ient '  Ian  led. 

1900*    

$3,856  07 
6,241  78 
7,388  33 
6,224  78 
6,569  83 
6,920  16 
6,489  68 
6,793  75 
6,329  53 
6,495  03 
5,802  87 
7,120  62 
6,750-34 
7,598  79 
5,716  77 
6,537  99 
6,788  98 
7,306  29 

394 
636 
736 

765 
653 

648 
637 
768 
830 
815 
708 
789 
844 
778 
640 
646 
593 
678 

$9  78 

1901  

1902 

9  81 
10  03 

1903 

8  13 

1904 

10  00 

1905 

10  08 

1900 

10  18 

1907 

8  84 

1908 

7  02 

1909 

1910 

7  90 

8  19 

1911 

9  02 

1912 

8  00 

1913 

1914 

9  77 
8  93 

1915 

10  12 

1916 

11  45 

1917 

10  77 

*  Nine  months. 


Requests 
ments  were 


for  the  use  of  the  ambulance  by  city  depart- 
received  as  follows : 


From  Institutions  Registration  Department 
"     Soldiers'  Relief  Department 
"     Health  Department    .... 
"     District  Nursing  Association     . 
"     Overseers  of  the  Poor 


247 

20 

14 

9 

6 


296 


6 
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The  following  is  a  general  financial  statement  of  the 
Public  Buildings  Department  for  the  financial  year 
of  1917-18: 

Appropriations. 

Department  expenses   (original  appropriation), 
Transfer  from  Reserve  Fund          .... 
Transfer  from  Building  Department  appropria- 
tion          

Transfer  from  City  Debt  Requirements  interest, 

Transfer  from  French  Fund  (repairs  on  Old  State 

House) 


$254,062  44 
1,546  00 

2,306  75 
1,216  95 


Transferred  to  fire  house,  Eustis  street,  special 
appropriation 

Total  net  appropriation,  public  buildings    . 

Suffolk  County  Courthouse 

County  buildings 


Expenditures. 

Public  buildings,  department  expenses 
Wardrooms,  department  expenses 
Armories,  department  expenses 
Ambulance  station,  department  expenses 
Suffolk  County  Courthouse    .        .        . 
County  buildings      ...... 


120  00 

$259,252  14 

250  00 

$259,002  14 
51,041  00 
41,224  43 

$351,267  57 

$228,868  64 
10,107  71 
12,719  50 
7,306  29 
44,490  50 
40,553  09 

$344,045  73 


Expended  on  Special  Appropriations. 

Municipal  Building,  Roslindale     ....  $84,401  64 

Faneuil  Hall  Market  repairs 14,919  78 

Municipal  Building,  Ward  12        ...  6,350  00 

Police  station,  Hyde  Park 2.340  00 

City  Hall  Annex 2,000  00 

Police  station,  Court  square 1,348  28 

Police  station,  Dorchester 1,269  80 

Police  Station  No.  17 1,250  00 

Health  Unit,  East  Boston 307  92 

Health  Unit,  South  Boston    .....  277  90 

Courthouse,  Forest  Hills        .....  15  00 

Old  fire  house,  Eustis  street 4  32 

$114,484  64 


Recapitulation. 

Expended  on  general  appropriations     . 
Expended  on  special  appropriations     ; 


$344,045  73 
114,484  64 

$458,530.  37 
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The  following  is  a  comparative  statement  of  the 
credits  and  expenditures  on  account  of  appropriation 
for  Public  Buildings  Department,  General  Expenses: 


For  the  Past  Eighteen  Years. 


Y  i:  \u. 


Appropriation. 


Transfers  and 
Incotui'. 


I    w    [ii  ikL<:>| 

Balance. 


Expenditures. 


1900-01. 
1901-02. 
1902-03 . 
1903-04. 
1904-05 . 
1905-06. 
1906-07 . 
1907-08. 
190S-09 . 
1909-10 . 
1910-11 . 
1911-12. 
1912-13. 
1913-14. 
1914-15. 
1915-16. 
1916-17. 
1917-18. 


.$216,000  00 

284,000  00 

250,000  00 

240,000  00 

240,000  00 

241,500  00 

240,000  00 

250,000  00 

200,000  00 

250,387  00 

195,000  00 

200,000  00 

240,000  00 

255,000  00 

265,000  00 

285,395  00 

246,274  27 

258,882  14 

$53,754  89 

24,411 

69 

1,425 

99 

11,997 

67 

18,378 

19 

465 

45 

10,890 

38 

120 

00 

240 

00 

19,720 

56 

4,910 

43 

220 

00 

587 

02 

120 

00 

120 

00 

120 

00 

$397  44 


85,548  02 
246  21 


4,200  39 

15,483  58 
3,809  95 


$209,754  89 
308,411  09 
250,000  00 
241,425  99 
251,997  67 
241,102  56 
258,378  19 
250,465  45 
210,890  38 
164,958  98 
194,993  79 
219,720  56 
244,910  43 
251,019  61 
265,587  02 
270,031  42 
242,584  32 
259,002  14 


Detail  of  Expenditures. 
Budget  Form. 


A.     Personal  Service: 

1.     Permanent  employees 
3.     Unassigned 

Carried  forward  . 


$145,652  37 

237  75 

$145,890  12 
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Brought  forward 


B.     Service  Other  than  Personal: 

1 .  Printing 

2.  Postage 

4.  Car  fares 

5.  Cartage 

7.  Heating 

8.  Light 

10.  Rents 

11.  Insurance 
13.  Telephone 
15.  Ambulance 
18.  Cleaning,  etc.  . 
21.  Snow 
23.  Veterinary 

36.  Boiler  Inspection 

37.  Blueprints 

39.  General  plant  . 

40.  Harness,  etc.    . 

41.  Horseshoeing    . 


C.     Equipment: 

3.  Electrical 

7.  Furniture 

13.  Tools,  etc. 

16.  Uniforms 


D.    Supplies: 

1.  Office 

2.  Ice     . 

3.  Fuel  . 

4.  Hay  and  grain 

5.  Brandy 

7.  Veterinary  supplies 

8.  Soaps,  etc. 
13.  Chemicals 

16.  General  plant  . 


E.  Materials: 

1.     Building 

10.  Electrical  .        .        .        . 
13.     General  plant  ... 

F.  Special: 

6.     Military 

11.  Workingmen's  compensation 


$145,890 

12 

7 

80 

99 

30 

147 

22 

272 

75 

2,000  00 

8,204 

26 

5,700 

00 

10 

98 

9,375 

30 

169 

00 

1,571 

07 

99 

30 

42 

00 

30  00 

8 

10 

27,274 

19 

13 

35 

214  89 

4 

00 

5,336 

38 

720 

33 

80 

37 

450  93 

939 

45 

33,180 

50 

455 

60 

10 

55 

5 

85 

1,710 

76 

83 

67 

456 

57 

859 

76 

754 

75 

30 

25 

12,719 

50 

73 

29 

$259,002  14 
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Expenditures  for  Public  Buildings. 


Rents 

Salaries  (pay  rolls)     . 
Retired  laborers'  pension 
Engineers,  firemen,  janitors  and 

roll) 

Mechanics  (pay  roll) 

Telephone  operators  (pay  roll) 

Cleaning  (exclusive  of  pay  rolls) 

Electric  light 

Gas       . 

Telephone 

Fuel      . 

Supplies 

Ice 

Teaming 

Postage 

Printing 

Stationery 

Car  fares 

Insurance 

Blueprints 

Boiler  inspection 

Heating,  Faneuil  Hall 

Gas  and  electric  fixtures    . 

Flags     . 

Furniture  and  furnishings 

Auxiliary  fire  alarm   . 

Awnings       .... 

Clock  repairs 

Clocks,  care  of    .• 

Flag  repairs 

Furniture  repairs 

Removing  snow  from  roofs 

Review  stands     . 

Carpentry    .... 

Electric  and  gas  work 

Elevator  inspection    . 

Elevator  repairs 

Granolithic  and  asphalt  work 

Heating  and  ventilating    . 

Iron,  copper  and  wire  work 

Masonry 

Marble  work 

Painting 

Glazing 

Plumbing     . 

Roofing  and  gutters 

Carried  forward 


cleanin 


(pay 


$4,550  00 

13,603  54 

73  29 

104,717  57 
9,293  24 
7,215  75 
1,519  87 
6,459  15 
910  37 

9,314  92 

31,104  25 

3,367  01 

933  57 

272 

75 

99 

30 

7 

80 

502 

23 

147 

22 

10  98 

8 

10 

30 

00 

2,000 

797 

00 
50 

338 

39 

4,826 
80 

71 
00 

767 

05 

162 

60 

130 

00 

49 

58 

2,026 
99 

83 
30 

17 

00 

4,585 
508 

01 
73 

24  80 

1,491  20 
50  98 

3,721  57 

2,019  34 

2,243  80 

54  50 

3,093 
281 

75 
45 

3,402 
1,609 

07 
68 

$228,522  75 
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Brought  forward  . 

$228,522  75 

Rug  cleaning       .... 

62  20 

Hardware 

49  19 

Uniforms 

60  50 

Miscellaneous      .... 

174  00 

$228,868  64 

Expenditures  for  Wardrooms. 

Rents       .        .  " •      .        .        $1,044  00 

Engineers,  firemen,   janitors  and  cleaning   (pay- 

roll)                                   5,339  02 

Cleaning  (exclusive  of  pay  rolls) 

65  00 

Electric  light       .... 

683  67 

Gas 

73  51 

Fuel 

1,852  10 

Supplies 

14  35 

Gas  and  electric  fixtures    . 

11  94 

Flags     

22  10 

Furniture  and  furnishings 

4  80 

Carpentry 

104  80 

Electric  work      .... 

5  90 

Heating  and  ventilating    . 

57  87 

Iron,  copper  and  wire  work 

18  40 

Masonry 

136  66 

Glazing 

23  50 

Plumbing 

427  32 

Roofing  and  gutters  . 

222  77 

$10,107  71 

Expenditures  for  Armories. 

Rents $4,800  00 

Taxes           

62  60 

Cleaning  (exclusive  of  pay  rolls) 

120  00 

Electric  light      .... 

822  65 

Gas 

2,738  70 

Telephones          .... 

63  41 

Fuel 

1,118  40 

Water  rates         .        .        . 

352  00 

Boiler  inspection         . 

2  00 

Gas  and  electric  fixtures    . 

4  66 

Furniture  and  furnishings 

412  73 

Plumbing 

23  12 

Roofing  and  gutters  . 

42  30 

Rifle  practice,  use  of  range 

1,457  61 

Rifle  practice,  transportation  to 

699  32 

$12,719  50 

Public  Buildings  Department. 
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Expenditures  for  Ambulance  Station. 

Rent 

Engineers,  firemen,  janitors  and  cleaning   (pay 
roll)  ...... 

Cleaning  (exclusive  of  pay  rolls) 
Electric  light       .... 

Gas 

Telephone 

Fuel 

Supplies 

Ice 

Furniture  and  furnishings 

Carpentry 

Heating  and  ventilating    . 

Plumbing 

Ambulance  repairs 

Hay  and  grain    .... 

Horseshoeing       .... 

Harness  repairs  .... 

Medical  supplies 

Veterinary 


Expenditures  of  County  Buildings. 
Rent 
Engineers,  firemen,    janitors    and    cleaning  (pav 

rolls) 
Cleaning  (exclusive  of  pay  rolls) 
Electric  light 
Gas 

Fuel  . 
Supplies 
Ice 

Teaming 
Stationery 
Boiler  inspection 
Gas  and  electric  fixtures 
Flags     .... 
Furniture  and  furnishings 
Awnings 
Clock  repairs 
Flag  repairs 
Furniture  repairs 
Lawns  and  grounds    . 
Carpentry    . 
Electric  work 
Elevator  repairs 

Carried  forward  . 


.$250  00 


5,502 

00 

6 

00 

89 

60 

1 

71 

60 

38 

224 

15 

32 

20 

5 

88 

16 

00 

164 

70 

73 

41 

70 

169 

00 

455 

60 

214  89 

13 

35 

12 

90 

45 

50 

$7,306  29 

$420  00 


30,494 

14 

473 

00 

1,474 

13 

282 

22 

1,395 

18 

439 

56 

10 

00 

45 

00 

8 

85 

12, 

00 

448 

97 

52 

21 

1,025 

96 

354 

00 

85 

54 

6 

50 

76 

65 

624 

10 

1.296 

68 

138 

39 

13 

50 

$39,176 

58 
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Brought  forward  . 

. 

$39,176  58 

Granolithic  and  asphalt  work 

18  12 

Heating  and  ventilating    . 

443  73 

Iron,  copper  and  wire  work 

76  45 

Masonry 

133  22 

Painting 

124  25 

Glazing 

29  84 

Plumbing     . 

199  75 

Roofing  and  gutters 

83  55 

Refrigerator  repairs 

51  00 

Miscellaneous 

216  60 

$40,553  09 

Expenditures  of  Suffolk  County  Courthouse. 

Electric  light       ....                                        $5,253  01 

Gas 

1  64 

Fuel 

18,668  46 

Supplies       .... 

2,032  03 

Ice 

453  45 

Boiler  inspection 

- 

22  00 

Gas  and  electric  fixtures    . 

487  34 

Flags     .        .        . 

14  50 

Furniture  and  furnishings 

1,928  84 

Clock  repairs 

14  21 

Furniture  repairs 

275  00 

Carpentry    .... 

1,213  94 

Electric  work 

1  75 

Elevator  inspection    . 

115  50 

Elevator  repairs 

731  29 

Heating  and  ventilating    . 

2,238  76 

Iron,  copper  and  wire  work 

3,225  64 

Masonry      .... 

2,561  92 

Marble  work 

193  15 

Painting 

332  83 

Glazing 

397  31 

Plumbing 

3,382  10 

Roofing  and  gutters 

882  38 

Hardware     . 

• 

17  75 

Miscellaneous 

45  70 

$44,490  50 

Expenditures  in  Detail  of  Special  Appropriations. 

Municipal  Building,  Roslindale. 

McGahey  &  O'Connor,  contractors        .        .        .       $81,865  84 

Harrison  H.  Atwood,  architect        ....          2,355  80 

Power  Heating  and  Ventilating  Company,  tem- 

porary heat 

180  00 

$84,401  64 

Public  Buildings  Department. 
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Faneuil  IU\\\  Market  Itcpairn. 
T.  E.  .McCarthy,  electrical  work     . 
F.  C.  Creber  &  Son,  carpentry  .... 
1).  Dugan  A:  Son,  paini  ing       .... 
Joseph  A.  Nelson,  sheet  metal  work 
John  l>owen  Company,  plastering,  etc.  . 
Berger     Manufacturing    Company     of      Massa 

chusetts,  metal  work 

George  H.  Walsh,  glazing,  etc. 

Edwin  C.  Lewis,  Inc.,  electrical  work     . 

Mclntire-Williamson  Co.,  Inc.,  glazing  . 

Edison  Electric  Illuminating  Company,  electric 

light 

E.  Howard  Clock  Company,  clock 
Walter  Sherman,  carpentry      .... 
Harrison  Pope,  expert  services 
Warren  Brothers  Company,  asphalt  flooring 
H.  J.  Walper  &  Co.,  skylight  .... 
Herbert  S.  Potter,  electrical  work  . 
L.  Cunningham,  plumbing       .... 
Troy  Brothers  &  Co.,  marble  work 
John  F.  Clancy,  gas  fitting       .... 

F.  G.  Hall,  locks 

Ames  Plow  Company,  rope   .... 


;*66 

3,762  S2 
L,649  69 

1,112  51 
954  69 

535  58 
524  15 
377  00 
345  35 

246  74 

234  00 

230  05 

200  00 

181  47 

152  05 

98  37 

84  06 

71  06 

58  93 


5 

2 


00 
60 


Municipal  Building,  Ward  12. 

Samuel  B.  Doggett,  site  on  Shawmut  avenue 
Thomas  S.  Prouty,  site  on  Canton  Street  place 
George  W.  Waldron,  site  on  Canton  Street  place 


$14,919  78 


$3,750  00 
1,300  00 
1,300  00 


Police  Station,  Hyde  Park. 
Maginnis  &  Walsh,  architects         .        . 


Edward  T.  P, 


City  Hall  Annex. 
Graham,  architect    . 


Police  Station,  Court  Square 

Joseph  McGinniss,  architect    . 
P.  Donovan,  teaming 
John  J.  Lynch,  lettering   . 
J.  Fred  McNeil,  carpentry 
T.  E.  McCarthy,  electrical  work 
E.  J.  Nunes,  covering  pipes 
W.  J.  Wallace,  electrical  work  . 


$6,350  00 


$2,340  00 


$2,000  00 


$600  00 

355  50 

206  50 

115  21 

46  83 

14  29 

9  95 


,348  28 
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Police  Station,  Dorchester. 

John  Bowen  Company,  fencing,  grading,  etc. 
Maverick  Screen  Company,  screening    . 
Harrison  H.  Atwood,  architect        ... 


Police  Station  No.  17. 
Charles  J.  Bateman,  architect  .     '  . 

Health  Unit,  East  Boston. 

Maher  &.  Winchester,  architects 
M.  E.  Sheehan,  multigraphing 
C.  E.  Townsend,  blueprints 


.Health  Unit,  South  Boston. 

Maher  &  Winchester,  architects 

M.  E,  Sheehan,  multigraphing 

C.  E.  Townsencl,  blueprints      .... 


Courthouse,  Forest  Hills. 
Henry  C.  Mildram,  expert  services 

Old  Fire  House,  Eustis  Street. 
C.  E.  Townsencl,  blueprints      .... 


,130  00 
72  00 
67  80 

,269  80 


,$1,250  00 


$225  00 
66  48 
16  44 

$307  92 


$200  00 

69  68 

8  22 

$277  90 


$15  00 


$4  32 


The  following  is  a  statement  showing  buildings  from 
which  rent  has  been  received  during  the  past  year,  also 
income  from  other  sources,  together  with  the  amounts, 
all  of  which  are  in  charge  of  this  department: 


Wardrooms 
Faneuil  Hall 
Old  State  House 
Rotunda,  Quincy  Hall 
Produce  Exchange 
Rooms,  Quincy  Hall 
Repair  shop  annex,  1917-18 
Repair  shop  annex,  1916-17 
Franklin  School  Lot,  1917-18 
Franklin  School  Lot,  1916-17 
Town  Hall,  Brighton 


Carried  forward  . 


$198  00 

1,010 

00 

100 

00 

5,000 

00 

1,962 

00 

224 

00 

1,225 

02 

204 

10 

595 

82 

54 

17 

1 

00 

$10,574 

11 
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Brought  forward 
Municipal  Building,  South  Boston, 
Site  of  building,  Ward  12 
Stable,  Havre  street,  1917-18 
Stable,  Havre  street,  1916-17 
News  stand,  annex,  1917-18 
News  stand,  annex,  1916-17     . 
Thomas  Street  School 
Stable,  Police  Station  No.  6, 1917-18, 
Stable,  Police  Station  No.  6,  1916-17, 
Smith  Street  School  .... 
Coal  pocket,  South  Boston 
Eustis  Street  Fire  House  . 
Armories,  rent  from  Commonwealth, 


$10,574  11 

230  00 

836  70 

41  65 

8  33 

49  98 

16 

1 

33 

6 

1 

12 

1 


66 
00 
00 
00 
00 
00 
00 


4,687  50 


Miscellaneous. 

Refund  on  barrels      ....  $5  00 

Repairing  drain 42  58 

Charging  batteries      ....  t  16 

Sale  of  paper 12  00 

Sale  of  furniture         ....  5  00 

Sale  of  fence 50  00 

Income  on  French  Fund   .        .        .  120  00 

Commission  on  telephones        .        .  281  42 
Sale  of  buildings,  Shawmut  avenue 

and  West  Brookline  street     .        .  797  65 
Sale  of  property  on  site  of  proposed 

courthouse,  Forest  Hills       .        .  24  75 


$16,498  93 


1,422  56 


$17,921  49 
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List  of  Employees. 

The  following  is  a  list  of  employees  in  the  department 
on  January  31,  1918: 


1  Superintendent. 

1  Chief  clerk. 

2  Clerks. 

1  Inspector. 

1  Inspector  of  steam  heating. 
1  Electrical  expert. 
1  Wire  inspector  and  electri- 
cian. 
1  Superintendent  of  janitors. 
1  Steam  fitter. 

1  Inspector  of  metal  work. 

2  Carpenters. 

1  Furniture  polisher. 
1  Locksmith. 
1  Chief  engineer. 


5  Engineers  and  assistant  en- 
gineers. 

10  Firemen  and  oilers. 

11  Chief  janitors   and   custo- 

dians. 
1  Janitor-engineer. 
1  Assistant  chief  janitor. 
35  Janitors,  laborers,  etc. 
7  Elevatormen  and  elevator 
attendants. 
11  Telephone  operators. 
3  Matrons. 
79  Janitresses      and      women 
cleaning. 
5  Women  washing  towels. 


5  Drivers. 


Ambulance  Station. 


1  Woman  cleaning. 


2  Custodians. 
15  Janitors. 
1  Laborer. 


County  Buildings. 

5  Firemen. 

4  Watchmen. 

9  Women  cleaning. 

Respectfully  submitted, 

Fred  J.  Kneeland, 

Superintendent  of  Public  Buildings. 


Public  Buildings  Department. 
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Total, 

Ward 
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05  00 
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5  90 
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ITEMIZED    EXPENDITURE    FOR    EACH    ARMORY   BUILDING    FOR 

YEAR    1917=18. 


Armories. 


£0 


o 
*£& 

03    03    tn 

.§§1 


t3  d 


x 


Rents 

Taxes 

Cleaning  (exclusive  of  pay  rolls) . 

Electric  light 

Gas 

Telephones 

Fuel 

Water  rates 

Boiler  inspection 

Gas  and  electric  fixtures 

Furniture  and  furnishings ..:.... 

Plumbing 

Roofing  and  gutters 

Rifle  practice,  use  of  range 

Rifle  practice,  transportation  to . 


Totals. 


$4,800  00 


2,703  75 


1,103  64 
352  00 


$8,959  39 


$268  00 


$268  00 


$120  00 

554  65 

34  95 

63  41 

14  76 


2  00 

4  66 

412  73 

23   12 

42  30 


$1,272  58 


$62  60 


1,457  61 
699  32 


o 


$2,219  53 


$4,800  00 

62  60 
120  00 
822  65 

2,738  70 

63  41 
1,118  40 

352  00 

2  00 

4  66 

412  73 

23   12 

42  30 

1,457  61 

699  32 


$12,719  50 


Public  Buildings  Department. 
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Public  Buildings. 


Bun.i"    ' 


Location. 


Mumlici 

of  Feet 
in  Lot. 


Remarks. 


City  Hall 

City  Hall  Annex. 


Faneuil    Hall    and    market    under 
same. 

Faneuil    Hall    Market,    house    and 
hall  over  same. 


Old  State  House . 
Curtis  Hall 


Annex 

Old  Armory  Building. 


Charity  Building  and   City   Tem- 
porary Home. 

New  City  Building 


City  Building. 


Town  Hall. 


Wayfarers'  Lodge 

Municipal   Building,    Ward  12. 

Old  Franklin  Schoolhouse 

Old  Cross  Street  Schoolhouse.  . 
Fuel  House 


Library  Building . 


Westerly  Hall. 


Stable  and  lot  of  land 

Smith  Schoolhouse 

Wardroom,  Ward  18 

©Id  Winthrop  Schoolhouse . 
Wardroom,  Ward  13 


School  street 

Court  square 

Faneuil  Hall  square . . 


Noi  th        and        South 
Market  streets. 


State  street . 
South  street. 


Harrison  avenue. 
Maverick  street . . 


Chardon  street. 


Washington  and  Nor- 
folk streets,  Dor- 
chester. 

Washington  and  Rich- 
mond streets,  Dor- 
chester. 

Washington  street, 
Brighton. 


Hawkins  street . 


Vine     and      Dudley 
streets. 


Washington  street . 


Cross    street,   Charles- 
town. 

Main    street,    Charles- 
town. 


Centre     street, 
Roxbury. 


West 


Chauncey  place 

Joy  street 

Meeting  House  Hill . 
Bunker  Hill  street . . 
Elmwood  street 


25,915 

15,175 

8,460 

27,400 

4,239 
49,907 

3.S1C 
4,337 


19,963 
16,637 

11,640 

13,451 

9,523 
11,592 

11,471 

'  1,708 

2,430 


Occupied  by  city  offices. 
Occupied  by  city  offices. 


5,644 


1,938 


7,927 
5,684 


Leased  to  Bostonian  Society. 

Reconstructed  as  municipal 
gymnasium. 

Rents  for  $1,225  per  annum. 

Wardroom  2  in  this  building; 
upper  part  occupied  by  Post 
159,  G.  A.  R.,  and  L.  S.  W.  V. 

1     temporary  quarters. 

Boiler  and  storehouse  on  lot. 


Used     as     branch     library     and 
Wardroom  21. 


Used  as  branch  library. 


Wardroom  26  in  this  building, 
other  room  leased  to  Post  92, 
G.  A.  R. 


Wardroom,  branch  library  and 
gymnasium  and  shower  baths 
in  this  building. 

Wardroom   6,   Post    15   and   7, 
G.  A.  R.,  in  this  building. 

Occupied  by  Col.  F.  B.  Bogan 
Camp  No.  14,  L.  S.  W.  V. 

First  floor  used  for  storage  of 
fuel  by  Fire  Department; 
upper  floor  leased  to  Post  149, 
G.  A.  R. 

On  lot  with  Curtis  Hall,  occupied 
as  a  branch  library. 

Public  library  branch  in  this 
building. 

Unoccupied. 

Leased  to  Post  134,  G.  A.  R. 

On  lot  with  Mather  Schoolhouse. 

Wardroom  4  and  gymnasium. 
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PUBLIC   BUILDINGS.—  Concluded. 


Buildings.   . 

Location. 

Number 
of  Feet 
in  Lot. 

Remarks. 

Municipal  Building,  Ward  17 

Columbia  road 

13,244 

Wardroom,  branch  library,  swim- 
ming pool  and  gymnasium  in 
this  building. 

Thomas  street 

10,954 

Leased    to    Bostoh    Post    200, 

G.  A.  R. 

On    land    leased    from    Carney 

Hospital ;  lease  expires  Novem- 
ber 28,  1919. 

Municipal  Building,  Ward  5 

Corner  Oak  and  Tyler 
streets. 

6,111 

Wardroom,  branch  library,  baths 
and  gymnasium  in  this  building. 

Courthouse  and  Police  Station .... 

Meridian   street,    East 
Boston. 

13,616 

Occupied  as  Municipal  Court  and 
Police  Station. 

Land  and  buildings,  Ward  6 

West    Brookline    street 
and  Shawmut  avenue. 

14,241 

Proposed  new  Municipal 
Building. 

Municipal  Building,  South  Boston, 

East  Broadway 

21,250 

District  Court,  branch  library, 
showers  and  assembly  hall. 

Courthouse  and  Police  Station 

City  square 

8,246 

Occupied  by  District  Court  and 
Police  Station. 

Old  Police  Station  6 

4,253 
3,773 

Not  in  use. 

Old  Police  Station  7 

Not  in  use.     Transferred  to  this 

department  December  23, 1913. 

Rifle  Range 

Woburn,  Mass 

Wilmington,  Mass 

53.3acres 
57  acres 

Not  in  use. 

Rifle  Range 

Not  in  use. 

Land  and  buildings,  Roslindale 

Washington    and   Ash- 
land streets. 

16,000 

Proposed  Municipal  Building 
being  erected. 

Old  Chemical  Engine  House 

Eustis  street 

1,790 

Transferred  to  this  department 

January  16,  1917.  Leased 
to  Roger  Wolcott  Camp, 
U.  S.  W.  V. 

Old  Ladder  House  No.  5 

Fourth     street,     South 
Boston. 

2,469 

Upper  part  leased  to  Post  32. 

Fire  house 

Dorchester  and  Jenkins 
streets. 

1,610 

Not  in  use;  transferred  to  Public 

Buildings  Department  August 
2,  1917. 

T/ft-Tld  and  buildings .  . 

Tower  and  Washington 
streets. 

12,266 

Proposed  site  Courthouse,  Forest 

Hills. 

25,035 

Proposed  site  Municipal  Building, 

Brighton;  transferred    to    this 
department       November      20, 
1917. 

Public  Buildings  Department. 
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County  Buildings. 


I'.l    U.IUVGS. 

Location. 

Numl    i 
of  Feet 
in  Lot. 

Hern 

Courthouse,  Pemberton  square. . . . 

87,035 

Three  buildings. 

Jail 

Charles  street 

130,740 

Three  buildings. 

Municipal  Court,  Southern  District, 

Roxburv  street 

14,390 

G.  A.  R.  Post  in  building. 

Municipal  Court,  East  Boston  .... 

Meridian      and     Paris 
streets. 

13.G1G 

Police  Station  7  in  this  building. 

Municipal  Court,  South  Boston .  .  . 

In  Municipal  Building. 

Municipal  Court,  Charlestown .... 

City  square 

Police  Station  15  in  this  building. 

Municipal  Court,  West  Roxbury .  . 

Station  House  13. 

Municipal  Court,  Brighton 

Washington  street. 

Municipal  Court,  Dorchester 

Station  House  11. 

North  Mortuary 

North  Grove  street.  .  .  . 

11,792 

In  addition  to  the  foregoing  the  following  were  leased  or  rented 
by  the  department  for  city  offices,  etc. : 


Location  of  Buildings. 

Rent  per  Annum. 

Number  of 
Rooms. 

Occupied  by 

73  Tremont  street 

$4,550  per  year.. . 
$420  per  year .... 

13 
3 

Law  Department,  730  to  742,  inclusive. 

274  Boylston  street 

Medical  Examiner. 

Armories. 

The  following  list  will  show  the  locations  and  rents 
of  the  armories,  February  1,  1918,  in  charge  of  this 
department : 


Occupied  by 

Rent 
per  Annum. 

Location  of  Armory. 

Company  L,  Sixth  Regiment '.  .  .  . 

City  building. 
$4,800 

Engine  House  No.  4,  Bulfinch 

"         A,  First  Corps  of  Cadets 1 

B,  First  Corps  of  Cadets 

C,  First  Corps  of  Cadets 

D,  First  Corps  of  Cadets 

street. 
130  Columbus  avenue. 
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Wardrooms. 
The  following  list  will  show  the  location  of  the  various 
wardrooms  in  the  city  and  whether  in  city  buildings  or  in 
hired  buildings,  and  rent  paid  for  same  during  the  year: 


Ward. 

City  or  Rent. 

Name  of  Building. 

Location. 

1 

No  wardroom. 

Armory  Building 

2 

City  building, 

(f                      u 

u                 u 
u               u 
u                 u 

Maverick  street. 

3 

4 

5 

Bunker  Hill  Grammar  Schoolhouse, 

Old  Winthrop  Schoolhouse 

Municipal  Building 

Baldwin  street,  Chsn. 
Bunker  Hill  st.,  Chsn. 
Oak  and  Tyler  streets 

6 

7 

No  wardroom. 
No  wardroom. 
Mavnard  Hall 

1151  Washington  street. 

8 

• 

9 

$300  per  year, 
City  building, 

245  D  street. 

10 

Municipal  Building 

Broadway,  South  Boston 

11 

No  wardroom. 

Municipal  Building 

12 

City  building, 

u               u 

Dudley  and  Vine  streets. 

13 

Old  pumping  station 

Elmwood  street. 

14 

No  wardroom. 
No  wardroom. 
No  wardroom. 
Municipal  Building 

15 

16 

17 

City  building, 

Upham's  Corner. 

18 

Wardroom  Building 

Meeting  House  Hill. 

19 

No  wardroom. 
No  wardroom. 
City  building 

20 

21 

City  building, 
$600  per  year, 

Washington  and  Norfolk 

22 

Minton   Hall 

streets. 
Forest  Hills. 

23 

No  wardroom. 
No  wardroom. 
No  wardroom. 
Old  Town  Hail 

24 

25 

26 

City  building, 

Washington  st.,  Brighton. 

1 

Cityvscales  as  follows,  viz. : 

North  scales,  Haymarket  square. 

South  scales,  City  Stables  Yard,  Albany  street. 

Roxbury  scales,  Eustis  and  Mall  streets. 

East  Boston  scales,  Liverpool  street.  (Sold  to  Hodge  Boiler 
Works,  June  16,  1910.) 

West  Roxbury  scales,  Centre  and  La  Grange  streets. 
(Removed  by  Street  Department  in  1902.) 

Jamaica  Plain  scales,  Centre  street  and  Starr  lane. 


ITEMIZED   EXPENDITURE   FOR   EACH    COUNTY    BUILDING   FOR  THE   YEAR    1917=18. 
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$420  00 

$420  00 
30,494  14 

473  00 

1,474  13 

282  22 

1,395  18 

439  56 

10  00 

45  00 

8  85 

12  00 

448  97 

52  21 

1,025  96 

354  00 

85  54 

6  50 

76  65 

624  10 

1,296  68 

138  39 

Engineers,     firemen,     janitors     and     cleaning 
(pay  rolls) . 

$1,071  07 

$6,274  89 

$1,255  07 

30  00 

112  60 

47 

$3,230  44 

55  00 

193   15 

39 

$11,333  90 

60  00 
553  10 

12  73 
987  23 
125  99 

$5,550  70 

$1,778  07 

148  00 
9  25 

28  70 

180  00 
108  00 

$498  03 

76  37 

300  85 

53  67 

$5,253  01 

17  86 

107  10 

16  75 

145  70 

• 

1  64 

18,668  46 

93  88 

10  00 

2  50 

50  40 

46  61 

41  78 

7  03 

3  45 

2,032  03 

453  45 

10  25 

2  50 

15  75 

10  75 

3  25 

$8  85 

10  00 
137  45 

24  76 
619  75 

44  75 

2  00 

122  37 

22  00 

41  95 

16  30 

8  45 

171  30 

75  00 

62  76 

3  00 

97  90 
9  00 
60  25 
12  50 
22  78 
3  00 
14  25 

3  25 

10  00 

26  75 

487  34 

14  50 

58  25 
116  75 

116  41 

1,928  84 

45  00 

60  00 

14  21 

3  50 

57  40 

* 

5  00 

275  00 

624  10 
52  45 

36  90 

129  95 

79  04 

795  69 
92  88 

42  30 

20  95 

139  40 
45  51 

1,213  94 

1  75 

115  50 

13  50 

13  50 

18  12 
443  73 

76  45 
133  22 

731  29 

18  12 
253  54 

19  25 

Heating  and  ventilating 

33  41 

46  33 

74  18 
47  10 

70 

35  57 

10  10 

133  22 

c      2,238  76 

3,225  64 

2,561  92 

193  15 

Painting 

106  40 
29  84 

70  75 

17  85 

J 

124  25 
29  84 

199  75 
83  55 
51  00 

332  S3 

397  31 

Plumbing 

,     19  00 

75  00 

110  00 

3,382  10 

8  55 
51  00 

882  38 

17  75 

216  60 

216  60 

45  70 

$1,976  28 

$7,499  19 

$1,915  15 

$3,873  14 

$15,203  15 

$5,646  23 

$2,068  50 

$854  61 

$1,507  99 

$8  85 

$40,553  09 

$44,490  50 



ITEMIZED    EXPENDITURES    FOR    EACH    PUBLIC    BUILDING    FOR    YEAR   1917-18. 


Punnc  Buildings. 


X 

5 


IS 

s 


Kent  and  taxes 

Salaries  (pay  rolls) 

Keiired  laborers'  pension 

Engineers,  firemen,  janitors  and  cleaning  (pay  roll) . 

Mechanics  (pay  roll) 

Telephone  operators  (pay  roll) 

Cleaning  (exclusive  of  pay  rolls) 

Electric  light 


Telephone. 

Fuel 

Supplies.  .  . 


Printing 

Stationery 

Carfares. 

Insurance 

Blueprints 

Boiler  inspection 

Heating  Faneuil  Hall. . . . 
Ga^  and  electric  fixtures. 


S13.603  54 
73  29 


S15.S7S1  85 


Furniture  and  furnishings. . .  . 

Auxiliary  fire  alarm 

Aivnings 

Clock  repairs 

Clock,  care  of 

Flag  repairs 

Furniture  repairs. 

Removing  snow  from  roofs. .  . 

Renew  stands 

Carpentry 

f    Electric  and  gas  work 

I   Elevator  inspection 

I    Elevator  repairs 

"  /rrjno'-"b;-         m-  ask 

Heiting  and  vei-vilating 

Iroi,  copper  and  wire  work. . . 

Mfaonry 

ALirble  work 

Painting 


Glazing 

Plumbing. 


Roofing  and  gutters. 

Rug  cleaning 

Ambulance  repairs. . 

Hay  and  grain 

Horseshoeing 

Harness  repairs 

Medical  supplies. . . . 

Veterinary 

Hardware 

Uniforms 

Miscellaneous 


272  75 
99  30 
7  80 
502  23 
147  22 


75  62 
242  26 


108  40 
73  50 
1,170  36 
40  00 
575  10 
78  75 


5  65 

899  94 

23  40 

17  00 

670  12 

234  30 

15  80 

1,171  60 


283  63 
294  92 
204  10 


434  57 
17  86 
708  85 
193  94 
44  45 


16,699  07 
368  39 
691  31 


$4,;.r>o  oo 


26  61 

315  80 


524  54 

86  91 

3,109  64 


33  83 
1,064  83 


1,581  46 

22  01 

9  00 

319  60 


1,193  38 
516  11 
342  66 


332  89 

30  76 
707  59 

31  82 
17  75 


9,314  92 


$9,293  24 


T3  <D 


S 


$5,442  52 


1.563  96 
6  90 


39  14 
1  25 


12  53 
240  07 


80  22 
22  22 


$13  20 
60 


221  00 
160  61 


183  88 

366  20 

23  00 


455  98 
5  39 
23  30 


£6 

c 


SI  29 


5  10 
34  45 


$977  67 


5  85 
165  00 
179  27 


17  17 
11  10 


390  30 
8  41 


216  98 
48  80 


$3,200  84 


202  85 
26  13 


2,000  00 

9  50 

62  22 

48  00 


5  85 
42  00 


42  52 
61  25 
64  90 


10  54 

44  29 

126  90 

51  20 


113  10 
40  00 


388  39 
56  10 


50  98 

1  75 

35  38 

778  98 


146  91 
80  67 
616  99 
564  52 


«8 


$4,301  20 


1,631  14 


4,733  87 
22  35 


9  53 

8  50 
158  26 


603  75 
49  60 
354  75 


$20  73 
12  24 


■3« 

03  a 


3o 


120  00 

1,355  20 

4  93 


2,525  89 
15  35 


32  02 
15  90 


100  00 
2  00 


134  89 
32  80 
61  55 


S3  a> 
Mg  £ 

=>-3  £ 

5 


S30  00 


$1,480  84 


3  00 

324  18 

10 


~3  >,  »i 

■MS 

3  Q  tw 


$6,939  20 


517  80 
48 


1,454  07 
37  60 


2  25 
5  00 


7  90 


234  18 
80  97 


112  60 
51  00 


54  50 
119  72 


^-s 


a  o 

5 


.=■3 


5 


$8,315  02 


1,549  66 
13  66 


2,602  46 
84  50 


13  71 
13  00 


$20  98 


$2  95 


$11  43 


504  28 
4  40 


1,075  97 


$41  00    95 


1  50 

8  32 

82  77 


$4,550  00 


73  29 
104,717  57 


$250  00 


1,519  87 

6,459  15 

910  37 

9,314  92 

31,104  25 

3,367  01 

933  57 

272  75 

99  30 

7  80 

502  23 

147  22 

IB  98 

8  10 

30  00 

2,000  00 

797  50 

338  39 

4,826  71 

80  00 

767  05 

162  60 

130  00 

49  58 

2,026  83 

99  30 

17  00 

4,585  01 

508  73 

24  80 

1 

491  20 

50  98 

3,721  57 

2,019  34 

2,243  80 

54  50 

3,093  75 

281  45 

3,402  07 

1,609  68 

62  20 

Z-  —  r  c 
.--  ~ 


6  00 
89  60 

1  71 

60  38 

224  15 

32  20 

5  88 


169  00 

455  60 

214  89 

13  35 

12  90 

45  50 


$4,800  00 

13,603  54 

73  29 

110,219  57 

9,293  24 

7,215  75 

1,525  87 

6,548  75 

912  08 

9,375  30 

31,328  40 

3,399  21 

939  45 

272  75 

99  30 

7  80 
502  23 
147  22 

10  98 

8  10 
30  00 

2.000  00 
797  50 
338  39 

4,842  71 
80  00 
767  05 
162  60 
130  00 

49  58 
2,026  83 

99  30 
17  00 

4,749  71 
508  73 
24  80 

1.491  20 

50  98 
3,722  30 
2,019  34 
2,243  80 

54  50 

3,093  75 

281  45 

3,443  77 

1,609  68 

62  20 

169  00 

455  60 

214  89 

.  13  35 

12  90 

45  50 

49  19 

60  50 

174  00 


60  50 
174  00 


Totals. 


$14,991  90 


$16,530  67 


$9,293  24 


:$7,917  77 


$186  03  $1,547  26 


$2,176  57 


$6,032  54 


$12,783  90 


$425  42 


$13,262  65 


$2,473  10 


$20  9S 


$2  95 


$254  21 


$14,859  62 


$658  30 


$53  20 


SS57  75 


$3,672  65 


49  19 
60  50 

174  00 


$228,868  64  $7,306  29  $236,174  93 
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ANNUAL   REPORT 


PUBLIC  BUILDINGS  DEPARTMENT 


FOR    THE   YEAR    1918-19. 


3LIC 
A 


Boston,  January  31,  1919. 

Hon.  Andeew  J.  Peters, 

Mayor  of  the  City  of  Boston: 

Dear  Sir, —  In  accordance  with  section  24,  chapter  3, 
of  the  Revised  Ordinances  of  1914,  I  submit  the  following 
as  the  annual  report  of  the  Public  Buildings  Department 
for  the  year  ending  January  31,  1919: 

In  presenting  my  annual  report,  I  wish  to  preface 
same  with  the  fact  that,  on  account  of  the  country 
being  at  war,  all  work  in  the  building  line  not  absolutely 
necessary  for  a  successful  conduct  of  said  war  was 
necessarily  left  undone,  with  the  result  that  little  was 
accomplished  along  these  lines,  but  rather  the  depart- 
ment busied  itself  with  the  general  repair  work  in  the 
upkeep  of  its  buildings.  One  exception  to  this  was  the 
completion  and  acceptance  on  May  1,  1918,  of  the 
municipal  building  located  in  Roslindale,  a  general 
description  of  same  being  as  follows: 

The  structure  is  70  feet  by  133  feet  on  the  ground, 
three  stories  in  height,  faced  on  the  exterior  with  Penn- 
sylvania   buff-colored    tapestry   brick,    with    a    granite 
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composite  underpinning  and  artificial  stone  trimmings 
above.  The  basement  contains  a  wardroom,  kitchen, 
toilet  rooms,  heating  plant,  store  and  janitor's 
rooms.  The  first  floor  provides  accommodations  for 
the  branch  public  library  and  reading  room,  a  large 
auditorium,  seating  600,  and  toilet  accommodations 
for  both  auditorium  and  library.  On  the  second  floor 
is  located  the  gymnasium,  lockers,  shower  baths  and 
toilet  rooms. 

The  gymnasium  running  track  and  spectators'  seating 
space  is  arranged  in  a  gallery  or  third  story,  also  a 
physician's  room,  clinic  sink  and  medicine  case. 

The  building  is  roofed  with  a  five-ply  tar  and  gravel 
roof,  with  "Holt"  patent  roof  water  connections  and 
copper  flashings,  and  a  20-foot  by  40-foot  copper  ventilat- 
ing skylight  over  the  gymnasium. 

A  building  of  this  nature  has  long  been  desired  by  the 
residents  of  this  rapidly  growing  section  of  the  city  and 
will  aid  materially  in  enhancing  a  civic  duty  expected  of 
all  citizens. 

The  department  was  also  called  upon  to  erect  a 
reviewing  stand  in  April  of  this  year  in  connection  with 
the  Third  Liberty  Loan  drive.  This  was  located  on 
the  Common,  facing  Tremont  street,  was  144  feet  long, 
with  seating  capacity  of  about  1,300  and  cost  approxi- 
mately $2,500. 

I  also  established  a  rest  room  on  the  third  floor  of 
City  Hall  Annex  for  the  convenience  of  women  employees 
of  both  City  Hall  and  City  Hall  Annex,  the  same  being 
provided  by  erecting  gypsum-block  partitions  and 
utilizing  space  formerly  occupied  by  the  Budget  Com- 
mission. Toilets,  lavatories,  etc.,  were  installed  and 
suitable  furniture  and  draperies  provided,  making  a 
finely  appointed  room  for  recreation  in  which  the 
women  employees  may  find  rest,  comfort  and  attention. 
The  expense  attending  same  was  approximately  S3, 100, 
same  being  provided  by  a  special  appropriation  of  the 
City  Council  under  date  of  September  10,  1918. 

In  conclusion,  I  will  quote  from  a  statement  in  my 
previous  report  that  most  all  of  our  buildings  have  been 
continually  in  use  by  the  various  war  activities,  our 
attendants  therein  giving  much  of  their  time  and  energy 
to  aid  the  cause. 

The  following  is  a  statement  showing  the  assessed 
value  of  land  and  buildings  in  the  care  and  custody  of 
the  department,  together  with  the  amount  expended  for 
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repairs  and  alterations,  and  percentage  cost  of  same, 
based  on  the  assessed  valuation  of  the  buildings: 


Land  and 

Buildings. 


County 
Buildings. 


Suffolk  ( lounty 

'  'niirtliuiiue. 


Tot:il  assessed  value  of  land  and  build- 
ings, April  1,  1918. 

Value  of  buildings 


Amount  of  expenditures  for  repairs  and 
alterations,  1918-19. 

Per    cent    on    assessed    valuation     of 
buildings. 


$9,384,500  00 

2,647,700  00 
24,490  46 

At  of  1% 


$001,400  00 

447,400  00 
2,501  03 

AT,  of  1%* 


$4,481,000  00 

3,349,600  00 
18,447  18 

M  of  1% 


*  Part  of  five  buildings  occupied  by  Police  Department. 

This  department  has  the  care  and  custody  of  the 
following  buildings: 

City  Hall;  City  Hall  Annex;  Courthouse  and  Police 
Station,  East  Boston;  Ward  4  Building,  Charlestown; 
Municipal  Building,  Charlestown;  Quincy  Market; 
Faneuil  Hall  and  Market;  Old  State  House;  Municipal 
Building,  Oak  and  Tyler  streets;  Municipal  Building, 
Dudley  and  Vine  streets;  Municipal  Building,  Roslin- 
dale;  Municipal  Building,  South  Boston;  Municipal 
Building,  Upham's  Corner;  City  Building,  Codman 
square,  Dorchester;  City  Building,  Washington  and 
Richmond  streets;  Curtis  Hall  Gymnasium  and  new 
Library  Building,  Jamaica  Plain;  Thomas  Street  School- 
house;  Old  Franklin  Schoolhouse  and  all  other  buildings 
in  use  for  city  offices,  market  purposes,  halls  for  public 
meetings  and  the  several  county  buildings;  also  hired 
buildings  or  parts  of  same  used  for  city  offices,  county 
purposes,  wardrooms,  armories,  etc. 

The  following  buildings  or  parts  of  same  were  hired 
for  municipal  puposes: 

For  Offices: 

730-742  Tremont  Building.     (Occupied  without  lease.) 

For  Armories: 

130  Columbus  avenue,  First  Corps  of  Cadets. 

For  Wardrooms: 

Maynard  Hall,  Ward  9.      (Lease  began  September  1,  1911.) 
Minton  Hall,  Forest  Hills,  Ward  22. 

For  Ambulance  Station: 

15  National  street.     (Ground  leased.)     Land  held  on  lease 
made  for  twenty  years;  expires  on  November  28, 1919. 
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For  County  Purposes: 

274  Boylston  street,  for  Medical  Examiner. 

The  ambulance  station  is  located  on  National  street. 
South  Boston,  on  land  leased  from  the  Carney  Hospital, 
The  station  is  open  day  and  night  and  answers  calls  at 
any  hour  and  in  any  section  of  the  city  for  persons 
desiring  treatment  at  the  Carney  and  other  hospitals. 


Number  of  accident  cases  during  year 
"  medical  cases  during  year 

"  surgical  cases  during  year 


187 
201 
151 


Total 



• 

539 

ibe 

r  transferred  to  Carney  Hospital    . 

248 

u 

a 

City  Hospital 

93 

u 

a 

Long  Island  (to  boat)    . 

78 

u 

u 

Tewksbury,  Mass.,  Hospital   (to 

train) 

37 

a 

a 

Lying-in  Hospital  . 

11 

a 

a 

Soldiers'  Home,  Chelsea 

8 

u 

u 

New      England      Hospital 
Women  and  Children 

for 

11 

n 

u 

Children's  Hospital 

11 

a 

u 

Psychopathic  Hospital 

11 

n 

li 

Holy  Ghost  Hospital     . 

3 

u 

u 

Consumptives'  Hospital,  Matta- 

pan 

3 

n 

a 

Peter  Bent  Brigham  Hospital 

I       '. 

2 

u 

a 

McDonald   Hospital    (Gooc 
maritan) 

Sa- 

1 

it 

a 

Infants'  Hospital    . 

2 

n 

a 

St.  Monica's  Hospital    . 

3 

a 

u 

Dispensary 

2 

a 

a 

Robert  B.  Brigham  Hospita 

L       '. 

1 

a 

u 

Haines  Hospital 

1 

V 

u 

Huntington  Hospital 

1 

u 

a 

McCreight  Hospital 

1 

u 

a 

Relief  Hospital 

1 

a 

a 

Cushing  Hospital    . 

1 

u 

a 

Hart  Hospital 

2 

u 

a 

Homoeopathic  Hospital 

1 

a 

a 

Cullis  Hospital 

1 

a 

a 

Catholic  Home 

2 

a 

a 

St.  Margaret's  Hospital 

2 

a 

a 

Channing  Hospital 

1 
539 

Public  Buildings  Department. 


The  following  schedule  will  show  the  cost  of  main- 
tenance of  the  ambulance  station,  the  total  number  of 
patients  carried  and  average  cost  of  transportation  for 
each  patient  for  the  past  nineteen  years: 


\  l:  Mi. 


Cost  of 

Maintenance 


Total  Number 

of  Pal  ienta 

Carried. 


Average  Cost 

for  Each 
Patient  Carried. 


1900*. 
1901.  . 
1902. . 
1903 .  . 
1904 . . 
1905 . . 
1906.. 
1907.. 
1908.. 
1909.. 
1910.. 
1911.. 
1912.. 
1913.. 
1914.. 
1915.. 
1916.. 
1917.. 
1918.. 


$3,856  07 

6,241 

78 

7,388 

33 

6,224 

78 

6,569  83 

6,920 

16 

6,489 

68 

6,793 

75 

6,329 

53 

6,495  03 

5,802  87 

7,120 

62 

6,750 

34 

7,598 

79 

5,716 

77 

6,537 

99 

6,788 

98 

7,306 

29 

8,227 

64 

394 
636 
736 
765 
653 
648 
'(137 
768 
830 
815 
708 
789 
844 
778 
640 
646 
593 
678 
539 


$9  78 

9  81 

10  03 

S  13 

10  06 

10  68 

10  18 

8  84 

7  62 

7  96 

8  19 

9  02 

8  00 

9  77 
8  93 

10  12 

11  45 
10  77 
15  26 


*Nine  months. 


Requests  for  the  use  of  the  ambulance  by  city  depart- 
ments were  received  as  follows : 


From  Institutions  Registration  Department 
"      Soldiers'  Relief  Department 
"      Health  Department    . 
"      District  Nursing  Association     . 
"      Overseers  of  the  Poor 


115 

8 

10 

7 
5 


145 
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The  following  is  a  general  financial  statement  of  the 
Public  Buildings  Department  for  the  financial  year  of 
1918-19: 

Appropriations. 

Department  expenses  (original  appropriation)     .  $292,460  92 

Transfer  from  Reserve  Fund          .        .        .        .  3,100  00 
Transfer  from  French  Fund  (repairs  on  Old  State 

House) 120  00 


Total  net  appropriation,  public  buildings 
Suffolk  County  Courthouse    . 
County  buildings 


$295,680  92 
65,040  00 

42,272  19 

$402,993  11 


Expenditures. 

Public  buildings,  department  expenses 
Wardrooms,  department  expenses 
Armories,  department  expenses     . 
Ambulance  station,  department  expenses 
Suffolk  County  Courthouse    . 
County  buildings 


$246,209 

11,171 

10,101 

8,227 

55,625 


15 
28 
13 
64 
04 


40,900  00 
$372,234  24 


Expended  on  Special  Appropriations. 


Police  Station  2,  site 
Municipal  Building,  Roslindale 
Municipal  Building,  Brighton 
Faneuil  Hall  Building 
Quincy  Market  Building 
Police  Station  No.  17      . 
Courthouse,  Forest  Hills 
Old  Fire  House,  Eustis  street 
Municipal  Building,  Ward  12 


$135,000  00 
34,092  61 
1,600  00 
1,392  06 
1,500  00 
2,500  00 
1,528  58 
1,554  41 
125  00 

$179,292  66 


Recapitulation. 

Expended  on  general  appropriations     . 
Expended  on  special  appropriations 


$372,234  24 
179,292  66 

$551,526  90 
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The  following  is  a  comparative  statement  of  the 
credits  and  expenditures  on  account  of  appropriation 
for  Public  Buildings  Department,  General  Expenses: 


For  the  Past  Nineteen  Years. 


\  EAR. 

Approprial  ion, 

1900-01 

$216,000  00 

1901-02 

284,000  00 

1902-03 

250,000  00 

1903-04 

240,000  00 

1904-05 

240,000  00 

1905-06 

241,500  00 

1906-07 

240,000  00 

1907-08 

250,000  00 

1908-09 

200,000  00 

1909-10 

250,387  00 

1910-11 

195„000  00 

1911-12 

200,000  00 

1912-13 

240,000  00 

1913-14 

255,000  00 

1914-15 

265,000  00 

1915-16 

285,395  00 

1916-17 

246,274  27 

1917-18 

258,882  14 

1918-19 

295,680  92 

Transfers  and 
Income. 


Unexpended 
Balance. 


Expenditures. 


.$53,754 
24,411 


89 
69 


1,425 
11,997 


99 
67 


18,378 
465 

10,890 
120 
240 

19,720 
4,910 
220 
587 
120 
120 
120 
3,220 


19 
45 
38 
00 
00 
56 
43 
00 
02 
00 
00 
00 
00 


#397  44 


85,548  02 
246  21 


4,200  39 


15,483  58 
3,809  95 


19,971  72 


$269,754  89 
308,411  69 
250,000  00 
241,425  99 
251,997  67 
241,102  56 
258,378  19 
250,465  45 
210,890  38 
164,958  98 
194,993  79 
219,720  56 
244,910  43 
251,019  61 
265,587  02 
270,031  42 
242,584  32 
259,002  14 
275,709  20 


Detail  of  Expenditures. 
Budget  Form. 


Personal  Service: 

1.     Permanent  employees 
3.     Unassignecl 

Carried  fonvard  . 


$159,486  14 
174  51 

$159,660  65 
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Brought  forward 

B.     Service  Other  than  Personal: 

1.  Printing 

2.  Postage 

4.  Car  fares 

5.  Cartage 

7.  Heating 

8.  Light 
10.  Rents 
13.  Telephone 
15.  Ambulance 
18.  Cleaning,  etc. 
21.  Snow  . 
23.  Veterinary 
29.  Stenographic  and  copying 

36.  Boiler  inspection 

37.  Blueprints 

39.  General  plant  .. 

40.  Harness,  etc.    . 

41.  Horseshoeing    . 


C.     Equipment: 

7.     Furniture 
9.     Office 

13.     Tools,  etc. 

16.     Uniforms 


D.  Supplies: 

1.  Office 

2.  Ice     . 

3.  Fuel 

4.  Hay  and  grain 

7.  Veterinary  supplies 

8.  Soaps,  etc. 
13.     Chemicals 

16.     General  plant  . 

E.  Materials: 

1.     Building    . 
10.     Electrical 
13.     General  plant  . 

F.  Special: 

6.  Military    . 

7.  Pension 


$159,660  65 

9 

00 

107 

40 

149  96 

452 

69 

2,000 

00 

7,628 

32 

5,700 

00 

9,944 

79 

151 

90 

1,667 

40 

13 

80 

46 

00 

26 

25 

92 

00 

3 

42 

25,628 

87 

22 

95 

280  07 

5,151 

55 

82 

67 

859 

13 

123 

50 

535 

15 

1,156 

29 

38,906 

24 

687 

30 

4 

50 

2,124 

26 

143 

11 

604 

15 

990  78 

593 

33 

71 

06 

9,945 

71 

145 

00 

$275,709  20 
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KxiMONDlTUUES    FOR   PUBLIC    BUILDINGS. 


Rents   . 

, 

$4,550  00 

Salaries  (pay  rolls) 

13,701  56 

Retired  laborers'  pension 

145  00 

Engineers,  firemen,  janitors   8 

,nd 

cleaning 

(paj 

T 

rolls)          . 

118,132  91 

Mechanics  (pay  rolls) 

8,793  14 

Telephone  operators  (pay  rolls 

6,877  57 

( lleanmg  (exclusive  of  pay  roll 

3) 

1,593  09 

Electric  light 

5,162  94 

( las 

1,278  94 

Telephone 

9,866  57 

Fuel 

36,550  36 

Supplies 

, 

4,915  09 

Ice 

, 

,               , 

1,139  19 

Teaming 

452  69 

Postage 

83  40 

Stationery 

. 

. 

565  40 

Car  fares 

. 

. 

. 

161  46 

Blueprints 

. 

3  42 

Boiler  inspection 

, 

82  00 

Heating,  Faneuil  Hall 

2,000  00 

Gas  and  electric  fixtures    . 

384  66 

Flags    

103  71 

Furniture  and  furnishings 

4,544  28 

Auxiliary  fire  alarm   . 

80  00 

Awnings 

471  95 

Clocks  and  repairs 

391  00 

Flag  repairs 

49  75 

Furniture  repairs 

881  14 

Removing  snow  from  roofs 

13  80 

Review  stands    . 

20  00 

Carpentry 

5,555  07 

Electric  and  gas  work 

994  32 

Elevator  repairs 

567  93 

Heating  and  ventilating    . 

5,694  46 

Iron,  copper  and  wire  work 

418  75 

Masonry 

1,593  02 

Painting 

2,118  02 

Glazing 

294  32 

Plastering  and  whitening  . 

109  55 

Plumbing 

4,120  66 

Roofing  and  gutters  . 

1,231  15 

Rug  cleaning 

91  42 

Hardware    .... 

42  25 

Uniforms      .... 

123  50 

Miscellaneous 

259  71 

$246,209  15 

10 
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Expenditures  for  Wardrooms. 

Rents    . .  $900  00 

Engineers,   firemen,  janitors  and  cleaning   (pay- 
rolls)   6,139  52 

Cleaning  (exclusive  of  pay  rolls)      ....  50  00 

Electric  light 740  82 

Gas 249  63 

Fuel 1,996  18 

Supplies -46  88 

Boiler  inspection 10  00 

Gas  and  electric  fixtures 3  75 

Flags 10  80 

Furniture  and  furnishings 48  50 

Carpentry 156  07 

Electric  work 3  60 

Heating  and  ventilating 72  85 

Painting 7  00 

Plumbing 643  30 

Roofing  and  gutters  . 92  38 


$11,178  28 

• 

Expenditures  for  Armories. 

Rents 

•                ■                •                • 

$4,800  00 

Taxes 

. 

62  41 

Cleaning  (exclusive  of  pay 

rolls) 

120  00 

Electric  light 

. 

477  61 

Gas 

2,421  57 

Telephones  .... 

. 

35  45 

Fuel 

1,029  61 

Water  rates 

398  80 

Boiler  inspection 

. 

2  00 

Gas  and  electric  fixtures   . 

3  00 

Glazing        .... 

30  00 

Plastering  and  whitening  . 

135  80 

Plumbing     .... 

35  60 

Roofing  and  gutters  . 

519  28 

Rifle  practice,  transportation  to 

30  00 

$10,101  13 

Expenditures  for  Ambulance  Station. 

Rent $250  00 

Engineers,   firemen,  janitors  and  cleaning   (pay 

rolls) 5,942  00 

Cleaning  (exclusive  of  pay  rolls)      ....  6  84 

Electric  light 67  26 

Gas       ..........  2  39 

Carried  forward $6,268  49 
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Brought  forward  . 

. 

, 

$6,268  49 

Telephone 83  42 

Fuel 

359  70 

Supplies 

30  30 

Ice 

5  60 

Furniture  and  furnishings 

38  10 

Carpentry 

200  56 

Glazing 

2  00 

Plumbing 

46  75 

Ambulance  repairs     . 

151  90 

Hay  and  grain    .... 

687  30 

Horseshoeing       .... 

267  07 

Harness  repairs  .... 

22  95 

Horse  clipping     .... 

13  00 

Medical  supplies 

3  5Q 

Veterinary 

47  00 

$8,227  64 

Expenditures  of  County  Buildings. 

Rent $420  00 

Engineers,   firemen,   janitors  and   cleaning   (pay 

rolls) 31,355  47 

Cleaning  (exclusive  of  pay  rolls) 

265  00 

Electric  light 

1,523  06 

Gas 

• 

200  94 

Fuel      . 

. 

2,166  83 

Supplies 

. 

596  53 

Ice 

9  67 

Teaming 

. 

57  58 

Stationery    . 

■               •               ■ 

25  29 

Boiler  inspection 

22  00 

Gas  and  electric  fixtures   . 

49  72 

Flags    

8  25 

Furniture  and  furnishings 

423  96 

Awnings       ...... 

149  60 

Clock  repairs 

84  20 

Flag  repairs 

8  00 

Lawns  and  grounds    .... 

814  40 

Carpentry 

752  47 

Electric  work      .        .        .        . 

84  06 

Elevator  repairs          .... 

54  74 

Heating  and  ventilating    . 

572  93 

Iron,  copper  and  wire  work 

318  65 

Painting 

16  56 

Glazing 

61  84 

Plumbing 

139  08 

Roofing  and  gutters  .... 

478  70 

Refrigerator  repairs   .... 

240  99 

$40,900  52 

12 


City  Document  No.  25. 


Expenditures  of  Suffolk  County  Courthouse. 


Electric  light 

$3,387  35 

Gas       .... 

704  14 

Fuel      ...... 

26,901  21 

Supplies 

2,315  65 

Ice 

384  65 

Boiler  inspection 

32  00 

Gas  and  electric  fixtures    . 

434  72 

Flags     

21  30 

Furniture  and  furnishings 

1,862  88 

Furniture  repairs 

497  68 

Carpentry    .... 

4,506  44 

Electric  work 

244  27 

Elevator  inspection    . 

154  00 

Elevator  repairs 

912  59 

Plastering  and  whitening 

575  48 

Heating  and  ventilating    . 

10,050  86 

Iron,  copper  and  wire  work 

765  30 

Masonry 

184  52 

Marble  work 

. 

98  50 

Painting 

504  02 

Glazing 

142  85 

Plumbing     . 

336  44 

Roofing  and  gutters 

555  44 

Hardware     . 

12  75 

Miscellaneous 

40  00 

$55,625  04 

Expenditures  in  Detail  of  Special  Appropriations. 


Courthouse,  Forest  Hills. 
Mary  M.  Brady,  land  for  site 
Printing    Department,    City    of    Boston,   spec! 

fications  

Warren  F.  Freeman,  expert  services 

John  M.  Spillane,  expert  services    . 

John  Buck,  expert  services 

Francis  J.  McLaughlin,  expert  services 

C.  E.  Townsend,  blueprints 

Henry  C.  Mildram,  expert  services 


Municipal  Building,  Brighton 
Desmond  &   Lord,   architects 


$500  00 


229  79 

200 

00 

150 

00 

150 

00 

125 

00 

98 

79 

75 

00 

$1,528  58 

m. 

$1,600  00 

1YHUC     IU'ILDINCiS     DEPARTMENT. 


id 


Municipal  Building,  Roslindale 

Me(  iahey  &  O'Connor,  contractors 

Wrighl  &  Ditson,  gymnastic  apparatus. 

American  Seating  Company,  seating  equipment 

Library  Bureau,  library  equipment 

Harrison  H.  Atwood,  architect 

Power  Heating  and  Ventilating  Company,  tem 

porary  heat 

Public  Works  Department,  edgestones  . 
Metropolitan  Coal  Company,  fuel  . 
City  of  Boston,  City  Record,  advertising 


.   $25,481 

86 

2,924 

50 

1,861 

74 

1,852 

91 

1,172 

71 

604 

00 

150  44 

28 

65 

15 

80 

$34,092 

61 

Municipal  Building,  Ward  12. 
John  Beck,  real  estate  expert  .... 


$125  00 


Old  Fire  House,  Eustis  Street. 
John  H.  Broderick,  contractor 


$1,554  41 


Police  Station  17. 
Charles  J.  Bateman,  architect  . 


$2,500  00 


Faneuil  Hall  Building. 
Cram  &  Ferguson,  architects    . 

Police  Station  2,  Site. 

Sarah  C.  Sears,  trustee,  site     . 
Massachusetts  Institute  of  Technology,  site 


$1,392  06 


$90,000  00 
45,000  00 

$135,000  00 


Quincy  Market  Building. 
Maher  &  Winchester,  architects 


$1,500  00 


On  page  14  is  a  statement  showing  buildings  from 
which  rent  has  been  received  during  the  past  year,  also 
income  from  other  sources,  together  with  the  amounts, 
all  of  which  are  in  charge  of  this  department. 
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Wardrooms         .... 

Faneuil  Hall        .... 

Old  State  House 

Rotunda,  Quincy  Hall 

Produce  Exchange     . 

Rooms,  Quincy  Hall  . 

Repair  shop,  Annex   . 

Franklin  School  lot    . 

Town  Hall,  Brighton 

Municipal  Building,  South  Boston 

News  stand,  Annex 

Thomas  Street  School 

Stable,  Police  Station  No.  6     . 

Eustis  Street  Fire  House  . 

Armories,  rent  from  Commonwealth 

Old  Cross  Street  School    . 

Old  Armory  Building,  East  Boston 

Site  of  Police  Station  2 

Police  Station  No.  7 

Refund 

Charging  batteries 

Sale  of  paper 

Sale  of  furniture 

Sale  of  fence 

Income  on  French  Fund   . 

Commission  on  telephones 


$214  00 

735 

00 

100 

00 

5,000 

00 

1,962 

00 

224 

00 

510  43 

487 

50 

1 

00 

145 

00 

190  00 

1 

00 

36 

00 

1 

00 

3,000 

00 

1 

00 

1,671 

60 

2,485 

56 

1 

03 

4  00 

74 

30 

25 

02 

1 

00 

23 

29 

120  00 

250  16 


$17,263  89 


List  of  Employees. 

The  following  is  a  list  of  employees  in  the  department 
on  January  31,  1919: 


1  Superintendent. 

1  Chief  clerk. 

2  Clerks. 

1  Inspector. 

1  Inspector  of  steam  heating. 

1  Wire  inspector  and  electri- 
cian. 
1  Superintendent  of  janitors. 
1  Steamfitter. 

1  Inspector  of  metal  work. 

2  Carpenters. 

1  Furniture  polisher. 
1  Locksmith. 
1  Chief  engineer. 


5  Engineers  and  assistant  en- 

gineers. 

11  Firemen  and  oilers. 

12  Chief  janitors   and   custo- 

dians. 
1  Janitor-engineer. 
1  Assistant  chief  janitor. 
36  Janitors,  laborers,  etc. 
8  Elevatormen  and  elevator 

attendants. 
11  Telephone  operators. 

6  Matrons. 

81  Janitresses  and   women 

cleaning. 
6  Women  washing  towels. 


Public  Buildings  Department.  15 

Ambulance  Station. 
5  Drivers.  1  Woman  cleaning. 


County  Buildings. 


2  Custodians. 
16  Janitors. 
9  Women  cleaning. 


5  Firemen. 
4  Watchmen. 


Respectfully  submitted, 

Fred  J.  Kneeland, 
Superintendent  of  Public  Buildings. 
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ITEMIZED   EXPENDITURE    FOR   EACH    ARMORY    BUILDING    FOR 

YEAR    1918-19. 


AlIMOHIKS. 


a  . 

fci   CO 
O  w 

SO 


2-S  >> 

rt  c3  tn 

a  c^- 
.2  °  £ 


•2~ 
k  a 

ODg 

;'bl 
i— *  cu 

■a 

O 


o 
H 


Rents 

Taxes 

Cleaning  (exclusive  of  pay  rolls) . 

Electric  light 

Gas 

Telephones 

Fuel 

Water  rates 

Boiler  inspection 

Gas  and  electric  fixtures 

Glazing 

Plastering  and  whitening 

Plumbing 

Roofing  and  gutters 

Rifle  practice,  transportation  to. 


$4,800  00 


2,402  47 


1,029  61 
398  80 


$223  88 


$120  00 

353  73 

19  10 

35  45 


3  00 


2  00 


$02  41 


30  00  | 
135  80 

35  60 
519  28 


30  00 


$4,800  00 

62  41 

120  00 

477  61 

2,421  57 

35  45 

1,029  61 

398  80 

2  00 

3  00 
30  00 

135  80 
35  60 

519  28 
30  00 


Totals. 


$8,630  88 


$226  SS 


$1,150  96 


$92  41 


.¥10,101   13 
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Public  Buildings. 


Buildings. 

Location. 

Number 
of  Feet 
in  Lot. 

Remarks. 

City  Hall 

25,915 

Occupied  by  city  offices. 

City  Hall  Annex 

Court  square 

15,175 

Occupied  by  city  offices. 

Faneuil   Hall   and   market    under 

Faneuil  Hall  square. . . . 

8,460 

same. 

Faneuil  Hall  Market,  house   and 
hall  over  same. 

North         and      South 
Market  streets. 

27,400 

Old  State  House 

State  street 

4,239 

Leased  to  Bostonian  Society. 

Curtis  Hall 

South  street 

49,907 

Reconstructed      as       municipal 

gymnasium. 

Annex 

Maverick  street 

3,816 
4,337 

Unoccupied. 

Old  Armorv  Building 

Wardroom    2    in    this    building; 

upper  part  occupied  by  Post 
159,  G.  A.  R.,  and  L.  S.  W.  V. 
temporary  quarters. 

Charity  Building  and  City  Tem- 
porary Home. 

Chardon  street 

19,963 

Boiler  and  storehouse  on  lot. 

New  City  Building 

Washington   and    Nor- 
folk    streets,     Dor- 
chester. 

16,637 

Used    as    branch    library    and 

Wardroom  21. 

City  Building 

Washington  and  Rich- 
mond   streets,    Dor- 
chester. 

11,640 

Used  as  branch  library. 

Town  Hall 

Washington    street, 
Brighton. 

13,451 

Wardroom   26  in   this   building; 

other  room  leased  to  Post  92, 
G.  A.  R. 

Wayfarers'  Lodge 

9,523 

Municipal  Building,  Ward  12 

Vine     and     Dudley 
streets. 

11,592 

Wardroom,  branch  library  and 
gymnasium  and  shower  baths 
in  this  building. 

Old  Franklin  Schoolhouse 

Washington  street 

11,471 

Wardroom  6,  Post  15  and  7, 
G.  A.  R.,  in  this  building. 

Old  Cross  Street  Schoolhouse 

Cross    street,    Charles- 
town. 

1,708 

Occupied  by  Col.  F.  B.  Bogan 
Camp,  No.  14,  L.  S.  W.  V. 

Fuel  House 

Main    street,    Charles- 
town. 

2,430 

First    floor   used   for   storage    of 

fuel  by  Fire  Department; 
upper  floor  leased  to  Post  149, 
G.  A.  R. 

On  lot  with  Curtis  Hall,  occupied 

as  a  branch  library. 

Westerly  Hall '. 

Centre     street,    West 
Roxbury. 

5,644 

Public    library    branch    in    this 

building. 

Stable  and  lot  of  land 

Chauncey  place 

Sold  bv  Schoolhouse  Department, 

December  21,  1916. 

Smith  Schoolhouse 

1,938 

Leased  to  Post  134,  G.  A.  R. 

Wardroom,  Ward  IS 

Meeting  House  Hill .... 

On  lot  with  Mather  Schoolhouse. 

Old  Winthrop  Schoolhouse 

Bunker  Hill  street 

7,927 

Wardroom  4  and  gymnasium. 

Wardroom,  Ward  13 

Elmwood  street 

5,684 

Public  Buildings  Department. 
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ITIU.ie    I'.i  [LDINGS.—  Concluded. 


1  .1  [LDINdS. 

I  location, 

\  umber 
of  Feel 
in  Lot. 

l(i  a,  1 1 1 

Municipal  Building,  \N  ard  17 

13,244 

Wardroom,  branch  library, swim- 
ming pool  and  gymnasium  in 

1  his  building. 

Thomas  si  rcct 

10,954 

Leased     to     Boston     Post     200, 

G.  A.  K. 

National  street 

On     land     leased     from     Carney 

Hospital;  lease  expires  Novem- 
ber 2S,  1919. 

Municipal  Building,  Ward  5 

Corner  Oak  and  Tyler 

streets. 

(i.lll 

Wardroom,  branch  library,  baths 
and  gymnasium  in  this  building. 

Courthouse  and  Police  Station 

Meridian    street,     East 
Boston. 

13,610 

Occupied  as  Municipal  Court  and 
Police  Station. 

Land  and  buildngs,  Ward  G 

West    Brookline   street 
and  Shawmut  avenue. 

14,241 

Proposed  new  Municipal  Build- 
ing. 

Municipal  Building,  South  Boston, 

21,250 

District  Court,  branch  library, 
showers  and  assembly  hall. 

Courthouse  and  Police  Station.  .  .  . 

City  square 

8,246 

Occupied  by  District  Court  and 

Police  Station. 

Old  Police  Station  6 

West  Broadway 

4,253 

Not  in  use. 

Old  Police  Station  7 

Meridian  street 

3,773 

Leased    to  East  Boston  Branch, 

Red  Cross.  Transferred  to 
this  department  December  23, 
1913. 

Rifle  Range 

Woburn,  Mass 

53.3acres 

Not  in  use. 

Rifle  Range 

Wilmington,  Mass 

Washington  and  Ash- 
land streets. 

57  acres 
16,000 

Not  in  use. 

Municipal  Building,  Roslindale .... 

Wardroom,  branch  library  and 
gymnasium. 

Old  Chemical  Engine  House 

Eustis  street 

1,790 

Transferred   to  this   department 

-  January  16,  1917.  Leased  to 
Roger  Wolcott  Camp,  U.  S. 
W.  V. 

Old  Ladder  House  No.  5 

Fourth     street,     South 
Boston. 

2,469 

Upper  part  leased  to  Post  32. 

Fire  house 

Dorchester  and  Jenkins 
streets. 

1,610 

Not  in  use;  transferred  to  Public 

Buildings  Department  August 
2,  1917. 

Land  and  buildings 

Tower  and  Washington 
streets. 

12,266 

Proposed  site  Courthouse,  Forest 

Hills. 

Old  Chemical  Company  8    

B  and  Athens  streets. .  . 

1,800 

Not  in  use;  transferred  to 
Public  Buildings  Department 
January  8,  1918. 
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County  Buildings. 


Buildings. 

Location. 

Number 
of  Feet 
in  Lot. 

Remarks. 

Courthouse,  Pemberton  square.  .  .  . 

87,035 

Three  buildings. 

130,740 
14,390 

Three  buildings. 

Municipal  Court,  Southern  District, 

G.  A.  R.  Post  in  building. 

Municipal  Court,  West  Roxbury.. . 

Station  House  13.- 

Municipal  Court,  Brighton 

Washington  street. 

Municipal  Court,  Dorchester 

Station  House  11. 

North  Mortuary 

North  Grove  street.  .  .  . 

11,792 

In  addition  to  the  foregoing  the  following  were  leased  or  rented 
by  the  department  for  city  offices,  etc. : 


Location  of  Buildings. 

Rent  per  Annum. 

Number  of 
Rooms. 

Occupied  by 

73  Tremont  street 

$4,550  per  year. .  . 
$420  per  year .... 

13 
3 

Law  Department,  730  to  742,  inclusive. 

274  Boylston  street 

Medical  Examiner. 

Armories. 

The  following  list  will  show  the  locations  and  rents 
of  the  armories,  February  1,  1919,  in  charge  of  this 
department : 


Occupied  hy 

Rent 
per  Annum. 

Location  of  Armory. 

State  Guard  Company 

City  building. 
$4,800 

Engine  House  No.    4,    Bul- 

Company  A,  First  Corps  of  Cadets N 

B ,  First  Corps  of  Cadets 

C,  First  Corps  of  Cadets 

D,  First  Corps  of  Cadets j 

finch  street. 
130  Columbus  avenue. 

Public  Buildings  Department. 
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Wardrooms. 

The  following  list  will  show  the  location  of  the  various 
wardrooms  in  the  city  and  whether  in  city  buildings  or  in 
hired  buildings,  and  rent  paid  for  same  during  the  year: 


\\   \  RD 


( 'it  v  or  Renl . 


Name  <>l  Building. 


Local "" 


. 

2 

3 

4 

5 

6 

7 

City  building, 

u                     u 
u                     u 
u                  u 

8 

9 

10. 

11 

8300  per  year, 

City  building, 

12 

14 

City  building, 

15 

16 

17 

IS 

19   

City  building, 

tt                    u 

20 

21 

22 

23 

City  building. 
$600  per  year, 

24 

25 

26 

City  building, 

No  wardroom. 

Armory  Building 

Bunker  Hill  Grammar  I-Vhoolhouse. 

Old  Winthrop  Schoolhouse 

Municipal  Building 

Old  Franklin  Schoolhouse 

No  wardroom. 
No  wardroom. 

Maynard  Hall 4 

Municipal  Building 

No  wardroom. 

Municipal  Building 

Old  pumping  station 

No  wardroom. 
No  wardroom. 
No  wardroom. 

Municipal  Building 

Wardroom  Building 

No  wardroom. 
No  wardroom. 
City  building 


Minton  Hall 

Municipal  Building . 
No  wardroom. 
No  wardroom. 
Old  Town  Hall .... 


M  a  >  ericlt  si  red. 
Baldwin  street,  Chsn. 
Bunker  Hill  st.,  Chsn. 
Oak  and  Tyler  stre( its. 
1151  Washington  street. 


245  D  street. 
Broadway,  South  Boston. 

Dudley  and  Vine  streets. 
Elmwood  street. 


Upham's  Corner. 
Meeting  House  Hill. 


Washington  and  Norfolk 
streets. 

Forest  Hills. 

Roslindale. 


Washington  st.,  Brighton. 


City  scales  as  follows,  viz. : 

North  scales,  Hay  market  square. 

South  scales,  City  Stables  Yard,  Albany  street. 

Roxbury  scales,  Eustis  and  Mall  streets. 

East  Boston  scales,  Liverpool  street.  (Sold  to  Hodge  Boiler 
Works,  June  16,  1910:) 

West  Roxbury  scales,  Centre  and  La  Grange  streets. 
(Removed  by  Street  Department  in  1902.) 

Jamaica  Plain  scales,  Centre  street  and  Starr  lane. 


ITEMIZED   EXPENDITURES   FOR   EACH    PUBLIC    BUILDING    FOR    YEAR    1918-19. 
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Washington  and 
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Total. 

$4,550  00 

$4,550  00 

13.701  56 

145  00 

118,132  91 

8,793  14 

6,877  57 

1,593  09 

5,162  94 

1,278  94 

9,866  57 

36,550  30 

4,915  09 

1,139  19 

452  09 

S3  40 

505  40 

101  40 

3  42 

82  00 

2,000  00 

384  66 

103  71 

4,544  2S 

SO  00 

471  95 

331  00 

00  00 

49  75 

881  14 

13  80 

20  00 

5,555  07 

994  32 

567  93 

5,694  46 

418  75 

1,593  02 

2,118  02 

294  32 

109  55 

4,120  66 

1,231  15 

91  42 

$250  00 

$13,701  50 
145  00 

13.701  56 
145  00 

$17,528  01 

S54.909  20 

$5,816  85 

$1,062  12 

$3,151   12 

$3,584  88 

$3,006  00 

$9,392  52 

$1,650  12 

$7,697  31 

$9,398  78 

8936  00 

5,942  00 

$8,793  14 

8,793  14 
6,877  57 
1,599  93 
5,230  20 
1,281  33 
9,949  99 
36,910  00 
4,945  39 
1.144  79 

$6,877  57 

1,162  30 

250  00 

24  48 
227  60 

19  20 
127  22 
28  27 

$3  00 

120  00 

1,099  25 

5  44 

$14  11 

6  84 
67  26 

2  39 
83  42 
359  70 
30  30 

5  60 

348  94 

$10  90 

20  40 

1,336  33 

327  72 

7  66 

387  13 
89 

$95  25 
20 

1,182  08 
13  55 

430  89 

688  95 

$50  75 

52  34 

9,860  57 

21,184  68 
712  22 
840  00 

1,974  30 
12  39 

544   16 
1  05 

3,400  75 
266  95 

252  28 
94  97 

2,132  03 
6  76 

393  55 

2,373  07 
58  18 

427  24 
7  00 

3,310  87 
169  63 

4  87 

557  43 
13  53 

1  00 

182  51 
294  32 

4  07 

3.384  83 

450  84 

83  40 

566  40 

161  413 

3  42 

1  85 

5  00 

10  00 

5  00 

2  00 

10  00 

2  00 

15  00 

4  00 

10  00 

2  00 

10  00 

5  00 

2  00 

82  00 

2,000  00 

2,000  00 

127  99 
45  40 
1,460  49 
40  00 
253  85 
49  50 

164  40 

17  00 

2,595  18 

2  45 

9  01 

1  00 

9  85 
4  11 

S17   16 

7  73 
4  37 

17  00 

9  00 

276  00 

22  74 

4  73 

13  61 

' 

10  22 

103  71 

150  95 

42  50 

5  16 

38  10 

4,582  38 

40  00 

80  00 

78  30 

24  00 

6  00 

86  80 
134  00 

$20  00 

$3  00 

471  95 

135  00 

7  50 

5  00 

331  00 

S60  00 

60  00 

20  35 
148  52 
13  80 
20  00 
1,360  30 
25  97 
77  63 
94S  30 
131  03 

15  80 
507  62 

5  00 

8  00 

49  75 

22  00 

165  00 

$38  00 

SSI    14 

13  SO 

20  00 

2,399  49 
150  08 
490  30 

1,880  23 
105  22 

45  00 

27  88 
149  93 

69  55 
475  00 

80  70 

2  70 

91  90 

151  78 
9  61 

356  10 
23  40 

576  17 

16  33 

34  35 

30  07 

20  41 

11  63 

37  62 

40  50 

28  25 

32  32 

15  05 

123  67 

200  56 

;.,7.".'.  63 

$105  73 

$45  90 

994  32 

507  93 

Heating  and  ventilating 

452  01 
15  80 

79 

217  94 
131  05 

140  02 

208  28 

4  00 
8  25 

423  62 

3  50 

179  35 

118  73 

37  25 

392  84 

24  29 
23  90 
102  35 

303  89 

29  25 

537  55 

125  45 

5,094  46 

418  75 

Masonry 

13  90 

972  97 
17  88 
13  43 

209  25 

55  20 

1,593  02 

Painting 

1.094  70 

745  12 
31  24 

7  55 

6  04 

44  85 

51  23 

149  00 

2  96 

131  08 

11    15 

2,118  02 

Gluinv      .     . 

\        34  19 

9  90 

10  70 

5  50 

24  29 

13  78 

49  40 

6  04 

15  76 

19  55 

5  50 

2  00 

296  32 

r= 

109  55 

Plumbing 

364  39 

1,900  10 

V 

41  20 
68  55 

18  60 

42  60 

10  00 
13  30 

92  81 
181   20 

390  81 
261  56 

426  90 
13  95 

212  59 

80  41 
123  50 

138  82 

$47  00 

27  13 

214  12 
155  70 

1  35 

46  75 

4,167  41 

Roofing  and  gutters..    . 

264  39 
43  37 

\ 

1,231  15 

48  05 

91  42 

151  90 

687  30 

267  07 

22  95 

13  00 

3  50 

47  00 

151  90 

687  30 

207  07 

22  95 

13  00 

3  50 

47  00 

0  00 
123  50 

2  50 

3  75 

30  00 

42  25 
123  50 
259  71 

4_'   .':. 

Uniforms , 

123  50 

Miscellaneous. . . 

243  27 

1  44 

15  00 

' 

259  71 

Totals 

$15,355  35 

$26,128  04 

$89,933  33 

$5,162  34 

$10,746  59 

$8,793  14 

$8,997  20 

$003  59 

$741  60 

$204  35 

S310  68 

$1,785  70 

$1,382  57 

$10,395  48 

$3,743  55 

$37  35 

$13,702  44 

$60  00 

$2,706  30 

$11,138  37 

$57  62 

$47  00 

$048  33 

$15,282  18 

$801  39 

$18  05 

*$167  17 

$4,325  99 

$246,209  15 

$8,227  64 

$254,436  79 

$6,812  10 

= 

» Cross  Street  Schoolhouse,  Smith  Schoolhouse,  Joy  street;  old  fire  house,  B  and  Athens  streets,  South  Boston;  old  Engine  House,  Dorchester  and  Jenkins  streets,  South  Boston;  old  Engine  House,  Fourth  street,  South  Boston. 


ITEMIZED   EXPENDITURE    FOR   EACH    COUNTY    BUILDING    FOR   YEAR    1918-19. 
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Total. 

Courthouse,  Pemberton 
Square,  Total. 

S420  00 

$420  00 

Engineers,     firemen,     janitors     and     cleaning 
(pay  rolls). 

SI, 277  27 

$5,936  17 

$1,486  65 

13,102  91 

20  00 

172  63 

59 

«1. 1,592  47 

$5,981    20 

$1,978  80 

65  00 

9  00 

23  24 

180  00 
78  56 
10  38 

265  00 

1,523  06 

200  94 

2,166  83 

596  53 

9  67 

57  58 

25  29 

22  00 

49  72 

8  25 

423  96 

149  60 

84  20 

8  00 

172  22 

168  84 
1    14 

390  62 

4  93 

1,617   11 

111   27 

$531   77 
102  01 
397  75 
128  33 

$3,387  35 

58  65 

151   67 

■15  28 

704   14 

p.ipi                                                   

26,901    21 
2,315  65 

97  31 
9  67 
6  00 

36  08 

81    74 

37  54 

24   17 

34  81 

[(.e                                              

384  65 

4  00 

12  00 

5  58 

22  00 

4  00 

4  00 

$25  29 

10  00 
2  64 

10  00 

11  16 
4  15 

156  46 
76  80 

2  00 

32  00 

25  G3 

4  10 

126  60 

15  00 

25  00 

2  79 

7  50 

434  72 

21  30 

32  30 
7  00 

34  80 

24  00 

7  00 
53  70 

8  00 

57  60 
9  00 

8  00 

19  00 
5  50 

1,862  88 

497  68 

814  40 

9  43 

IS  00 

814  40 

752  47 

84  00 

18  95 
12  05 

274  52 
2  50 

84  70 

330  87 

34  00 

• 

4,506  41 

6  30 

44  61 

244  27 

• 

154  00 

4  52 

50  22 

54  74 

912  59 

575  48 

Minting  and  ventilating 

28  95 

1    14 
19  95 

40  05 

46  91 
2  50 

391  53 

296  20 

64  35 

572  93 
318  65 

10,050  86 

765  30 

184  52 

98  50 

Painting 

16  56 
24  54 

16  56 

61  84 
139  08 
478  70 
240  99 

504  02 

Glazing " 

'  9  36 
9  40 

23  60 
47  53 
30  05 

4  34 
53  00 

142  85 

Plumbing 

29   15 

33(i  44 

448  65 

555  44 

240  99 

12  75 

s- 

40  00 

$2,466  31 

$0,498  94 

$2,160  55 

$3,680  24 

$15,505  64 

$6,022  74 

$2,204  81 

$750  07 

$1,585  93 

$25  29 

$40,900  52 

$55,625  04 
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ANNUAL   REPORT 


PUBLIC  BUILDINGS  DEPARTMENT 


FOR   THE   YEAR    1919-20. 


Boston,  January  31,  1920. 

Hon.  Andrew  J.  Peters, 

Mayor  of  the  City  of  Boston: 

Dear  Sir, —  In  accordance  with  section  24,  chapter  3, 
of  the  Revised  Ordinances  of  1914, 1  submit  the  following 
as  the  annual  report  of  the  Public  Buildings  Department 
for  the  year  ending  January  31,  1920: 

The  wartime  inactivity  as  far  as  building  construction 
is  concerned,  still  prevails,  with  the  result  that  no  new 
work  was  started.  The  department  busied  itself  mainly 
with  general  repairs  on  the  upkeep  of  the  several  buildings 
in  its  charge.  The  only  exception  was  the  erection  of 
a  grand  stand  on  Boston  Common  in  commemoration 
of  the  return  of  the  26th  Division.  The  stand  was  575 
feet  long  with  a  seating  capacity  of  approximately  5,000 
and  cost  $7,313.  There  was  also  a  contract  awarded 
for  the  alterations  and  additions  to  Charles  Street  Jail 
Hospital  on  December  2,  1919. 

The  following  is  a  statement  showing  the  assessed 
value  of  land  and  buildings  in  the  care  and  custody  of 
the  department,  together  with  the  amount  expended  for 
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repairs  and  alterations,   and  percentage  cost  of  same, 
based  on  the  assessed  valuation  of  the  buildings: 


Land  and 
Buildings. 


County 
Buildings. 


Suffolk  County 
Courthouse. 


Total  assessed  value  of  land  and  build- 
ings, April  1,  1919. 

Value  of  buildings 


Amount  of  expenditures  for  repairs  and 
alterations,  1919-20. 

Per    cent     on    assessed    valuation    of 
buildings. 


$9,444,800  00 

2,594,200  00 
28,508  57 

hfa  of  1% 


$601,400  00 

447,400  00 
5,272  22 

1#0  of  1%* 


S4.4S1.000  00 

3,349,600  00 
-      18,673  81 

&%  of  1% 


*  Part  of  five  buildings  occupied  by  Police  Department. 

This  department  has  the  care  and  custody  of  the 
following  buildings: 

City  Hall;  City  Hall  Annex;  Courthouse  and  Police 
Station,  East  Boston;  Ward  4  Building,  Charlestown; 
Municipal  Building,  Charlestown;  Quincy  Market; 
Faneuil  Hall  and  Market;  Old  State  House;  Municipal 
Building,  Oak  and  Tyler  streets;  Municipal  Building, 
Dudley  and  Vine  streets;  Municipal  Building,  Roslin- 
dale;  Municipal  Building,  South  Boston;  Municipal 
Building,  Upham's  Corner;  City  Building,  Codman 
square,  Dorchester;  City  Building,  Washington  and 
Richmond  streets;  Curtis  Hall  Gymnasium  and  new 
Library  Building,  Jamaica  Plain;  Thomas  Street  School- 
house;  Old  Franklin  Schoolhouse  and  all  other  buildings 
in  use  for  city  offices,  market  purposes,  halls  for  public 
meetings  and  the  several  county  buildings;  also  hired 
buildings  or  parts  of  same  used  for  city  offices,  county 
purposes,  wardrooms,  armories,  etc. 

The  following  buildings  or  parts  of  same  were  hired 
for  municipal  purposes : 

For  Offices: 

730-742  Tremont  Building.     (Occupied  without  lease.) 

For  Armories: 

130  Columbus  avenue,  First  Corps  of  Cadets. 


For  Wardroo?ns: 

Maynard  Hall,  Ward  9.     (Lease  began  September  1,  1911.) 
Minton  Hall,  Forest  Hills,  Ward  22. 


Public  Buildings  Department.  3 

For  Ambulance  Station: 

15  National  street.  (Ground  lease.)  Land  held  on  lease 
made  for  twenty  years;  expired  on  November  28,  1919. 
Not  renewed  up  to  present  time. 

For  County  Purposes: 

274  Boylston  street,  for  Medical  Examiner. 

The  ambulance  station  is  located  on  National  street, 
South  Boston,  on  land  leased  from  the  Carney  Hospital. 
The  station  is  open  day  and  night  and  answers  calls  at 
any  hour  and  in  any  section  of  the  city  for  persons  desir- 
ing treatment  at  the  Carney  and  other  hospitals. 


Number  of  accident  cases  during  year 
medical  cases  during  year 
surgical  cases  during  year 


189 
181 
326 


Total 

696 

Number  transferred  to  Carney  Hospital    . 

352 

« 

ft 

City  Hospital 

196 

a 

ft 

Long  Island  (to  boat)  . 

51 

« 

ft 

Tewksbury,  Mass.,  Hospital  (t( 

) 

train) 

29 

« 

ft 

Lying-in-Hospital 

17 

« 

ft 

Soldiers'  Home,  Chelsea 

10 

a 

ft 

New     England     Hospital     foi 

Women  and  Children 

15 

« 

ft 

Children's  Hospital 

8 

« 

ft 

Psychopathic  Hospital 

8 

« 

ft 

Holy  Ghost  Hospital    . 

1 

« 

ft 

Consumptives'  Hospital,  Matta 

*■ 

► 

pan 

1 

« 

ft 

Peter  Bent  Brigham  Hospital 

1 

« 

ft 

Fenway  Hospital  . 

1 

ft 

ft 

Good  Samaritan    . 

1 

ft 

ft 

St.  Mary's  Hospital 

1 

ft 

ft 

Deaconess  Hospital 

1 

ft 

ft 

Pierce  Farm   .... 

1 

ft 

ft 

Crescent  Rock  Hospital 

1 

ft 

ft 

St.  Margaret's  Hospital 

1 
696 

The  following  schedule  will  show  the  cost  of  main- 
tenance of  the  ambulance  station,  the  total  number  of 
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patients  carried  and  average  cost  of  transportation  for 
each  patient  for  the  past  twenty  years: 


Year. 


Cost  of 
Maintenance. 


Total  Number 

of  Patients 

Carried. 


Average  Cost 

for  Each 

Patient  Carried. 


1900*. 

1901.. 

1902.. 

1903.. 

1904.. 

1905.. 

1906.. 

1907.. 

1908. . 

1909.. 

1910.. 

1911.. 

1912.. 

1913.. 

1914.. 

1915.. 

1916.. 

1917.. 

1918.. 

1919.. 


$3,856  07 

6,241 

78 

7,388 

33 

6,224  78 

6,569 

83 

6,920 

16 

6,489 

68 

6,793  75 

6,329 

53 

6,495 

03 

5,802  87 

7,120 

62 

6,750 

34 

7,598 

79 

5,716 

77 

6,537 

99 

6,788 

98 

7,306 

29 

8,227 

64 

9,071 

00 

394 
636 
736 
765 
653 
648 
637 
768 
830 
815 
708 
789 
844 
778 
640 
646 
593 
678 
539 
696 


$9  78 

9  SI 

10  03 

8  13 

10  06 

10  68 

10  18 

8  84 

7  62 

7  96 

8  19 

9  02 

8  00 

9  77 
8  93 

10  12 

11  45 
10  77 
15  26 
13  03 


*  Nine  months. 


Requests  for  the  use  of  the  ambulance  by  city  depart- 
ments were  received  as  follows: 


From  City  Hospital       .        .*       .        . 

"     Institutions  Registration  Department 
"     Soldiers'  Relief  Department 


196 
80 
10 


Carried  forward 


286 


Public  Buildings  Department.  5 

Brought  forward 286 

From  Ileall  h  Department 8 

"     District  Nursing  Association 6 

"      Overseers  of  the  Poor 4 


304 


The  following  is  a  general  financial  statement  of  the 
Public  Buildings  Department  for  the  financial  year  of 
1919-20: 

Appropriations. 

Department  expenses  (original  appropriation)    . 

Transfer  from  Reserve  Fund  .... 

Transfer   from   French   Fund    (repairs   on  Old 

State  House) 

Total  net  appropriation,  public  buildings 

Suffolk  County  Courthouse 

County  buildings      ....... 


Expenditures. 

Public  buildings,  department  expenses 
Wardrooms,  department  expenses 
Armories,  department  expenses 
Ambulance  station,  department  expenses 
Suffolk  County  Courthouse    . 
County  buildings 


Expended  on  Special  Appropriations 

Faneuil  Hall  Building 

Courthouse,  Forest  Hills         .... 
Municipal  Building,  Ward  7  . 


Recapitulation. 

Expended  on  general  appropriations     . 
Expended  oh  special  appropriations 


$321,214  99 
1,705  68 

120  00 

$323,040  67 
54,730  00 
49,745  07 

$427,515  74 

$275,785  49 
13,221  36 
13,028  50 
9,071  00 
49,786  36 
48,084  53 

$408,977  24 

rs. 

$817  32 

6,913  00 

250  00 

$7,980  32 

$408,977  24 
7,980  32 

$416,957  56 

6 
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The  following  is  a  comparative  statement  of  the 
credits  and  expenditures  on  account  of  appropriation 
for  Public  Buildings  Department,  General  Expenses: 

For  the  Past  Twenty  Years. 


Year. 


Appropriation. 


Transfers  and 
Income. 


Unexpended 
Balance. 


Expenditures. 


1900-01. 
1901-02. 
1902-03. 
1903-04. 
1904-05. 
1905-06. 
1906-07. 
1907-08. 
1908-09 . 
1909-10 . 
1910-11. 
1911-12. 
1912-13. 
1913-14. 
1914-15. 
1915-16. 
1916-17. 
1917-18 . 
1918-19. 
1919-20 . 


$216,000  00 
284,000  00 
250,000  00 
240,000  00 
240,000  00 
241,500  00 
240,000  00 
250,000  00 
200,000  00 
250,387  00 
195,000  00 
200,000  00 
240,000  00 
255,000  00 
265,000  00 
285,395  00 
246,274  27 
258,882  14 
295,680  92 
321,214  99 


,754  89 
24,411  69 


1,425  99 
11,997  67 


18,378  19 

465  45 

10,890  38 

120  00 

240  00 

19,720  56 

4,910  43 

220  00 

587  02 

120  00 

120  00 

120  00 

3,220  00 

1,825  68 


$397  44 


85,548  02 
246  21 


4,200  39 


15,483  58 
3,809  95 


19,971  72 
11,934  32 


$269,754  89 
308,411  69 
250,000  00 
241,425  99 
251,997  67 
241,102  56 
258,378  19 
250,465  45 
210,890  38 
164,958  98 
194,993  79 
219,720  56 
244,910  43 
251,019  61 
265,587  02 
270,031  42 
242,584  32 
259,002  14 
275,709  20 
311,106  35 


Detail  of  Expenditures. 

Budget  Form. 

A.     Personal  Service: 

1.  Permanent  employees     . 

2.  Unassigned 

Carried  forward 


$182,918  84 
254  40 

$183,173  24 


Public  Buildings  Department. 


Brought  forward  .... 

B.    Service  Other  than  Personal: 

1.  Printing 

2.  Postage 

4.  Car  fairs 

5.  Cartage 

7.  Heating 

8.  Lights 
10.  Rents 

13.  Telephone 

14.  Motor  vehicles  repairs 

15.  Ambulance 
18.  Cleaning,  etc. 
21.  SnoAv 
23.  Veterinary 
29.  Stenographic  and  copying 
36.  Boiler  inspection 

39.  General  plant  . 

40.  Harness,  etc.    . 

41.  Horseshoeing    . 


C.  Equipment: 

4.  Motor  vehicles 

7.  Furniture 

13.  Tools,  etc. 

16.  Uniforms  . 

D.  Supplies: 

1.  Office 

2.  Ice     . 

3.  Fuel  . 

4.  Hay  and  grain 

7.  Veterinary  supplies 

8.  Soaps,  etc. 

11.  Motor  vehicles 

13.  Chemicals 

16.  General  plant  . 


E.     Materials: 

1.     Building    . 
10.     Electrical 
13.     General  plant 


F.     Special  : 

6.  Military    .        .        . 

7.  Pension 

11.     Workingmen's  compensation 


$183,173 

24 

10  20 

102  46 

L60 

34 

320  47 

2,452 

38 

12,100 

60 

5,700  00 

11,592 

79 

96  50 

141 

60 

1,765 

98 

21 

60 

34 

00 

55 

60 

93 

00 

28,031 

99 

28 

25 

300 

00 

404 

68 

5,753 

86 

915 

78 

145 

67 

541 

93 

1,864 

63 

36,631 

91 

736  91 

5 

00 

2,122 

82 

55 

77 

139 

53 

573 

11 

710  71 

858 

61 

89 

93 

13,028 

50 

226  00 

120 

00 

$311,106  35 
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Expenditures  for  Public  Buildings. 
Rents    .        .  .        • 

Salaries  (pay  rolls) 
Retired  laborers'  pension 
Engineers,  firemen,  janitors 

rolls)  .... 

Mechanics  (pay  rolls) 
Telephone  operators  (pay  rolls) 
Cleaning  (exclusive  of  pay  rolls) 
Electric  light 
Gas 

Telephone 
Fuel 
Supplies 
Ice 

Teaming 
Postage 
Stationery 
Car  fares 
Boiler  inspection 
Heating,  Faneuil  Hall 
Gas  and  electric  fixtures 

Flags     

Furniture  and  furnishings 

Auxiliary  fire  alarm 

Awnings 

Clocks  and  repairs 

Flag  repairs 

Furniture  repairs 

Removing  snow  from  roofs 

Carpentry    .        .        . 

Electric  and  gas  work 

Granolithic  and  asphalt  work 

Elevator  repairs 

Heating  and  ventilating    . 

Iron,  copper  and  wire  work 

Masonry      .... 

Painting       .... 

Glazing        .... 

Plastering  and  whitening  . 

Plumbing     .... 

Roofing  and  gutters    . 

Rug  cleaning 

Hardware     .... 

Uniforms 

Miscellaneous 

Automobile 

Workingmen's  compensation 


$4,550  00 

13,927  67 

226  00 

and 

)   ' 

s)   . 

cleaning  (pa> 

r 

138,547  67 

8,928  04 

7,977  92 

1,770  94 

8,275  38 

2,289  75 

11,503  87 

33,739  33 

4,449  27 

1,864  63 

320  47 

102  46 
516  13 
160  34 

73  00 

2,452  38 

764  27 

208  24 

5,076  48 

80  00 

811  90 

103  75 
67  00 

492  65 
21  60 

6,055  58 
129  04 
292  45 
186  70 

3,687  23 
759  07 
845  81 

4,086  75 
322  50 
148  85 

5,204  54 

3,563  60 
16  54 
44  16 
142  17 
322  41 
556  95 
120  00 

$275,785  49 

Public  Buildings  Department. 
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Expenditures  for  Wardrooms. 


Rents    ...                       . 

$900  00 

Engineers,  firemen,  janitors  and  cleaning   (pay 

rolls  ......                                        7,054  73 

Cleaning  (exclusive  of  pay  rolls) 

10  41 

Electric  light       .... 

631    15 

Gas 

809  31 

Fuel 

2,631  13 

Supplies 

46  63 

Boiler  inspection 

20  00 

Gas  and  electric  fixtures    . 

5  20 

Furniture  and  furnishings 

32  00 

Clock  repairs       .... 

4  00 

Carpentry 

256  09 

Electric  and  gas  work 

24  99 

Heating  and  ventilating 

24  13 

Masonry 

137  65 

Painting 

356  44 

Plumbing 

147  61 

Roofing  and  gutters  . 

81  57 

Marble  work       .... 

48  32 

$13,221  36 

Expenditures  for  Armories. 

Rents 

$4,800  00 

Taxes 

24  50 

Cleaning  (exclusive  of  pay  rolls) 

120  00 

Electric  light       .... 

839  19 

Gas 

4,637  54 

Telephones 

37  98 

Fuel              

2,014  44 

Water  rates         .... 

429  90 

Boiler  inspection 

2  00 

Gas  and  electric  fixtures    . 

6  75 

Plumbing 

59  70 

Roofing  and  gutters  . 

56  50 

$13,028  50 

Expenditures  for  Ambulance 

Station. 

Rent 

$250  00 

Drivers,  janitors  and  cleaning  (pay  rolls) 

6,708  00 

Cleaning  (exclusive  of  pay  rolls) 

7  71 

Electric  light 

98  50 

Gas 

• 

4  41 

Carried  forward 


$7,068  62 
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Brought  forward  . 
Telephone    . 
Fuel      .... 
Supplies 

Gas  and  electric  fixtures 
Furniture  and  furnishings 
Carpentry    . 
Heating  and  ventilating 
Masonry- 
Glazing 

Roofing  and  gutters  . 
Ambulance  repairs 
Hay  and  grain    . 
Horseshoeing 
Harness  repairs 
Horse  clipping     . 
Medical  supplies 
Veterinary   . 


$7,068  62 

88  92 

261  45 

57  60 

1  35 

107  16 

163  40 

9  50 

25  89 

12  00 

29  35 

202  40 

676  11 

289  50 

28  25 

10  50 

3  75 

35  25 

$9,071  00 


Expenditures  of  County  Buildings. 


cleaning 


(pay 


Rent 

Retired  pension  roll  scrubwomen 
Engineers,  firemen,  janitors    and 

rolls) 

Cleaning  (exclusive  of  pay  rolls) 

Electric  light 

Gas 

Fuel      . 

Supplies 

Ice 

Teaming 

Stationery 

Boiler  inspection 

Gas  and  electric  fixtures 

Flags     .... 

Furniture  and  furnishings 

Awnings 

Clock  repairs 

Flag  repairs 

Furniture  repairs 

Lawns  and  grounds    . 

Carpentry 

Electric  and  gas  work 

Elevator  repairs 

Heating  and  ventilating 

Iron,  copper  and  wire  work 


Carried  forward $46,049  31 


$600  00 

162 

00 

36,390  77 

244 

00 

1,623 

76 

215  39 

1,521 

90 

577 

99 

12 

25 

40  75 

12 

99 

40 

00 

147 

09 

157 

10 

1,066 

32 

85 

00 

142 

00 

10 

00 

56 

55 

813 

50 

1,213 

33 

219 

18 

426 

34 

244 

68 

26  42 

Public  Buildings  Department, 
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Brought  forward 

. 

$46,049  ::i 

Painting       .'       .       ..      . 

Glazing        .... 

15  S3 

Plumbing     .... 

1,537  89 

Roofing  and  gutters  . 

221  73 

Miscellaneous 

112  85 

$48,084  53 

Expenditures  of  Suffolk  County  Courthouse. 

Electric  light $6,875  37 

Gas 

28  13 

Fuel 

16,712  15 

Supplies        .... 

2,544  65 

Ice 

328  97 

Teaming       .... 

9  85 

Boiler  inspection 

22  00 

Gas  and  electric  fixtures    . 

1,122  15 

Flags     

.      10  85 

Furniture  and  furnishings 

3,164  41 

Clock  repairs 

48  50 

Furniture  repairs 

235  47 

Lawns  and  grounds    . 

800  00 

Carpentry 

2,035  82 

Elevator  inspection 

154  00 

Elevator  repairs 

1,792  49 

Plastering  and  whitening 

532  18 

Heating  and  ventilating    . 

3,872  17 

Iron,  copper  and  wire  work 

1,990  16 

Masonry       .... 

652  00 

Marble  work 

3  60 

Painting       .... 

4,727  54 

Glazing        .... 

43  75 

Roofing  and  gutters  . 

850  80 

Hardware 

294  02 

Miscellaneous 

• 

935  33 

$49,786  36 

Expenditures  in  Detail  of  Special  Appropriations. 

Courthouse,  Forest  Hills. 

Ellen  F.  Root  and  Ella  O.  Tobey,  land  .        .        $3,000  00 

T.  J.  O'Connell,  architect 

Henry  C.  Mildram,  expert  services         .        .        : 


3,888  00 
25  00 


$6,913  00 
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Faneuil  Hall  Building. 
Cram  &  Ferguson,  architects   . 


$817  32 


Municipal  Building,  Ward  7. 
Margaret  M.  Sullivan 


$250  00 


Following  is  a  statement  showing  buildings  from 
which  rent  has  been  received  during  the  past  year,  also 
income  from  other  sources,  together  with  the  amounts, 
all  of  which  are  in  charge  of  this  department : 


Wardrooms  .... 

Faneuil  Hall        .... 

Old  State  House 

Rotunda,  Quincy  Hall 

Produce  Exchange 

Site  of  Police  Station  2 

Rooms,  Quincy  Hall  . 

Franklin  School  lot    . 

Town  Hall,  Brighton 

Municipal  Building,  South  Boston 

News  stand,  Annex 

Thomas  Street  School 

Stable,  Police  Station  No.  6     . 

Eustis  Street  Fire  House  . 

Armories,  rent  from  Commonwealth 

Overcharge  on  cartage 

Police  Station  No.  7 

Refund 

Charging  batteries 

Sale  of  paper 

Sale  of  furniture 

Sale  of  Fire  House 

Income  on  French  Fund 

Commission  on  telephone 

Sale  of  inside  wiring  switch  board,  City  Hall  Annex, 

Old  Fire  House,  Dorchester  Street 

Smith  Schoolhouse 


$231 

00 

1,415 

00 

100  00 

3,333 

33 

1,471 

50 

2,120 

00 

168 

00 

650 

00 

1 

00 

640 

00 

176  52 

1 

00 

43 

00 

1 

00 

900 

00 

52 

1 

00 

30 

00 

78  48 

50 

00 

6 

00 

55 

00 

120 

00 

257 

73 

1,125 

00 

24 

00 

2 

00 

$13,001  08 


Public  Buildings  Department. 
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List  of  Employees. 

The  following  is  a  list  of  employees  in  the  department 
on  January  31,  1920: 


1  Superintendent. 

1  Chief  clerk. 

2  Clerks. 

1  Inspector. 

1  Inspector  of  steam  heat- 
ing. 

1  Wire  inspector  and  electri- 
cian. 

1  Superintendent  of  janitors. 

1  Steamfitter. 

1  Inspector  of  metal  work. 

2  Carpenters. 

1  Furniture  polisher. 
1  Locksmith. 
1  Chief  engineer. 


5  Engineers     and     assistant 

engineers. 

11  Firemen  and  oilers. 

12  Chief    janitors    and    cus- 

todians. 
1  Janitor-engineer. 
1  Assistant  chief  janitor. 
36  Janitors,  laborers,  etc. 
8  Elevatormen  and  elevator 
attendants. 
11  Telephone  operators. 

6  Matrons. 

81  Janitresses    and    women 
cleaning. 
6  Women  washing  towels. 


5  Drivers. 


Ambulance  Station. 

1  Woman  cleaning. 


2  Custodians. 
16  Janitors. 
9  Women  cleaning. 


County  Buildings. 

5  Firemen. 
4  Watchmen. 


Respectfully  submitted, 

Fred  J.  Kneeland, 
Superintendent  of  Public  Buildings. 
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ITEMIZED  EXPENDITURES   FOR  EACH    ARMORY    BUILDING    FOR   YEAR 

1919-20. 


Armories. 

P"   ■ 

SO 

E 

Ancient  and 
Honorable 
Artillery  Co. 

S  S 
w  B 

o 
& 

at 

s 

o 

Rents 

$4,800  00 

$4  800  00 

$24  50 

24  50 

$120  00 

351  88 

29 

37  98 

120  00 

$487  31 

839  19 

Gas 

4,637  25 

4,637  54 
37  98 

Telephones 

Fuel 

2,014  44 
429  90 



2,014  44 
429  90 

Water  rates  

2  00 
6  75 

2  00 

6  75 

59  70 

59  70 

56  50 

56  50 

Totals 

$11,881  59 

$547  01 

$575  40 

$24  50 

$13,028  50 
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Public  Buildings. 


Buildings. 

Location. 

Number 
of  Feet 
in  Lot. 

Remarks. 

City  Hall  .                            

25,915 

15,175 

8,460 

27,400 

4,239 
49,907 

3,816 
4,337 

19,96& 
16,637 

11,640 

13,451 

9,523; 
11,592 

11,471 
1,708 
2,430 

Occupied  by  city  offices. 

City  Hall  Annex 

Court  square 

Faneuil  Hall  square. . .  . 

North       and        South 
Market  streets. 

Occupied  by  city  offices. 

Faneuil  Hall  and   market   under 
same. 

Faneuil  Hall  Market,  house  and 
hall  over  same. 

t/     Old  State  House. .                  

Leased  to  Bostonian  Society. 

/     Curtis  Hall  

Reconstructed       as       municipal 

Harrison  avenue 

Chardon  street 

Washington   and   Nor- 
folk    streets,     Dor- 
chester. 

Washington  and  Rich- 
mond   streets,    Dor- 
chester. 

Washington    street, 
Brighton. 

Vine     and    Dudley 
streets. 

Washington  street 

Cross   street,    Charles- 
town. 

Main   street,    Charles- 
town. 

gymnasium. 
Unoccupied.  - 

Old  Armorv  Building 

Wardroom    2    in    this    building; 

4      Charity  Building  and  City  Tem- 
porary Home. 

V      New  City  Building 

upper  part  occupied  by  Post 
159,  G.  A.  R.,  and  L.  S.  W.  V., 
temporary  quarters. 

Boiler  and  storehouse  on  lot. 
Used    as    branch    library    and 

City  Building 

Wardroom  21. 
Used  as  branch  library. 

/       Town  Hall 

Wardroom   26  in  this  building; 

Wayfarers'  Lodge 

other  room    leased  to  Post  92, 
G.  A.  R. 

Municipal  Building,  Ward  12 

y      Old  Franklin  Schoolhouse 

Wardroom,   branch  library  and 
gymnasium  and  shower  baths 
in  this  building. 

Wardroom    6,    Post    15    and    7, 

Old  Cross  Street  Schoolhouse 

J     Fuel  House 

G.  A.  R.,  in  this  building. 

Occupied  by  Col.  F.  B.  Bogan 
Camp,  No.  14,  L.  S.  W.  V. 

First   floor   used   for   storage   of 

fuel     by     Fire     Department; 
upper  floor  leased  to  Post  149, 
G.  A.  R. 

On  lot  withjCurtis  Hall,  occupied 

V       Westerly  Hall 

Centre     street,     West 
Roxbury. 

Joy  street 

5^44 
1,938 

as  a  branch  library. 
Public    library    branch    in    this 

building. 
Leased  to  Post  134,  G.  A.  R. 

v      Wardroom,  Ward  18.  . 

On  lot  with  Mather  Schoolhouse. 

V     Old  Winthrop  Schoolhouse 

\/    Wardroom,  Ward  13 

Bunker  Hill  street 

Elmwood  street 

7,927 

_TY"  • 
«r684 

•2- 
13,24*. 

Wardroom  4  and  gymnasium. 

Municipal  Building,  Ward  17 

Wardroom,  branch  library,  swim- 
ming pool  and  gymnasium  in 
this  building. 

Public  Buildings  Department. 
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PUBLIC    BUILDINGS.      Concluded. 


Remarks. 


I  ,oca1  ion. 


Number 

oi  i ■,  ei 
in  Lot. 


1  Lemarks. 


V  Thomas  Streel  Schoolhouse 

Y  Ambulance  Stal  ion 


I 


Municipal  Building,  Ward.")...... 

y     Courthouse  and  Police  Station. ..  . 

/     Land  and  buildings,  Ward  6 

t/     Municipal  Building,  South  Boston, 
V'    Courthouse  and  Police  Station. . .  . 


/     Old  Police  Stations. 
'       Old  Police  Station  7 . 


Rifle  Range 

/    Rifle  Range 

>J    Municipal  Building,  Roslindale 


/' 


Old  Chemical  Engine  House. 


v    Old  Ladder  House  No. 
|/  Fire  house 

/  La 


and  and  Buildings 

'       Old  Chemical  Company  S . 


Thomas  street  .  . 

\:i  I  tonal  street . 


Corner  Oak  and  Tyler 
streets. 

Meridian    street,    East 
Boston. 

West   Brookline  street 
and  Shawm ut  avenue 

East  Broadway 


City  square. 


West  Broadway . 
Meridian  street . 


Woburn,  Mass 

Wilmington,  Mass. .  .  . 

Washington   and   Ash- 
land streets. 

Eustis  street 


Fourth    street,     South 
Boston. 

Dorchester  and  Jenkins 
streets. 


Tower  and  Washington 
streets. 

B  and  Athens  streets. .  . 


10,954 


Hi  4 0 

4M-U 


13,616 


21,250 
8,246 

3.7731 


53.3aeres 
57  acres 
16,000 

1,790 

-3t4-69- 
1,610 

12,266 
1,800 


Leased    to     Boston     Post    200, 

G.  \.  K. 

On  land  Leased  from  Carney 
Hospital;  lease  expires  Novem- 
ber 28,  1919. 

Wardroom,  branch  library,  baths 
and  gymnasium  in  this  building. 

( (ccupiedas  Municipal  Court  and 
Police  Station. 

Proposed  new  Municipal  Build- 
ing. 

District  Court,  branch  library, 
showers  and  assembly  hall. 

Occupied  by  District  Court  and 
Police  Station. 

Not  in  use. 

Leased  to  East  Boston  Branch, 

Red     Cross.     Transferred     to 

this  department  December  23, 

1913. 

i 

Not  in  use. 

Not  in  use. 

Wardroom,  branch  library  and 
gymnasium. 

Transferred  to  this  department 
January  16,  1917.  Leased  to 
Roger  Wolcott  Camp,  U.  S. 
W.  V. 

Upper  part  leased  to  Post  32. 


Not  in  use:  transferred  to  Public 
Buildings  Department  August 
2,  1917. 

Proposed  site  Courthouse,  Forest 
Hills. 

Not  in  use;  transferred  to 
Public  Buildings  Department 
January  8,  19  IS. 
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City  Document  No.  25. 


County  Buildings. 


Buildings. 

Location. 

Number 
of  Feet 
in  Lot. 

Remarks. 

'    Courthouse,  Pemberton  square .... 

Pemberton  square 

87,035 

Three  buildings. 

130,740 
44f390 

Three  buildings. 

V1    Municipal  Court,  Southern  District, 

Roxbury  street 

G.  A.  R.  Post  in  building. 

V    Municipal  Court,  West  Roxbury. .  . 

Station  House  13. 

Washington  street. 

Station  House  11. 

North  Mortuary 

North  Grove  street .... 

11,792 

In  addition  to  the  foregoing  the  following  were  leased  or  rented 
by  the  department  for  city  offices,  etc. : 


Location  of  Buildings. 

Rent  per  Annum. 

Number  of 
Rooms. 

Occupied  by 

73  Tremont  street 

$4,550  per  year..  . 
$600  per  year. , 

13 
3 

Law  Department,  730  to  742,  inclusive. 

274  Boylston  street 

Medical  Examiner. 

Armories. 

The  following  list  will  show  the  locations  and  rents 
of  the  armories,  February  1,  1919,  in  charge  of  this 
department : 


Occupied  by 

Rent 
per  Annum. 

Location  of  Armory. 

State  Guard  Company 

City  building. 
$4,800 

Engine  House  No.    4,   Bul- 

Company  A,  First  Corps  of  Cadets ) 

B,  First  Corps  of  Cadets 

"         D,  First  Corps  of  Cadets 

finch  street. 
130  Columbus  avenue. 

Public  Buildings   Departmknt. 
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Wardrooms. 
The  following  list  will  show  the  location  of  the  various 
wardrooms  in  the  city  and  whether  in  city  buildings  or  in 
hired  buildings,  and  rent  paid  for  same  during  the  year : 


Ward. 


City  or  Rent. 


:;. 

4. 

5. 

6. 

7. 

S. 

9. 
10. 
11. 
12. 
13. 
14. 
15. 
16. 
17. 
IS. 
19. 
20. 
21. 

22. 

23.. 

24.. 

25.. 

26.. 


( lity  building, 


$300  per  year, 
City  building, 


City  building, 


City  building, 


City  building. 


$600  per  year, 


City  building, 


Name  of  Building. 

No  wardroom. 

Armory  Building 

Bunker  Hill  Grammar  Schoolhouae, 

Old  Winthrop  Schoolhouse 

"Municipal  Building 

Old  Franklin  Schoolhouse 

No  wardroom. 
No  wardroom. 

Maynard  Hall | 

Municipal  Building 

No  wardroom. 

Municipal  Building 

Old  pumping  station 

No  wardroom. 
No  wardroom. 
No  wardroom. 

Municipal  Building 

Wardroom  Building 

No  wardroom. 
No  wardroom. 
City  building 


Location. 


Maverick  street. 
Baldwin  street,  Chsn. 
Bunker  Hill  st.,  Chsn. 
Oak  and  Tyler  streets. 
1151  Washington  street. 


245  D  street. 
Broadway,  South  Boston. 

Dudley  and  Vine  street. 
Elmwood  street. 


Minton  Hall 

Municipal  Building . 
No  wardroom. 
No  wardroom. 
Old  Town  Hall 


Upham's  Corner. 
Meeting  House  Hill. 


Washington  and  Norfolk 
streets. 


Forest  Kills. 
Roslindale. 


Washington  st.,  Brighton. 


City  scales  as  follows,  viz. : 

North  scales,  Haymarket  square. 

South  scales,  City  Stables  Yard,  Albany  street. 

Roxbury  scales,  Eustis  and  Mall  streets. 

East  Boston  scales,  Liverpool  street.  (Sold  to  Hodge 
Boiler  Works,  June  16,  1910.) 

West  Roxbury  scales,  Centre  and  La  Grange  streets. 
(Removed  by  Street  Department  in  1902.) 

Jamaica  Plain  scales,  Centre  street  and  Starr  lane. 


ITEMIZED    EXPENDITURES    FOR    EACH    PUBLIC   BUILDING    FOR   YEAR    1919-20. 
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Total. 

$4,550  00 

$4,550  00 

13,927  67 

226  00 

138,547  67 

8,928  04 

7,977  92 

1,770  94 

8,275  38 

2,289  75 

11,503  87 

33,739  33 

4,449  27 

1,864  63 

320  47 

102  46 

516  13 

160  34 

73  00 

2,452  38 

764  27 

208  24 

5,076  48 

80  00 

811  90 

73  75 

30  00 

67  00 

492  65 

21  60 

6,055  58 

129  04 

186  70 

292  45 

3,687  23 

759  07 

845  81 

4,086  75 

322  50 

148  85 

5,204  54 

3,563  60 

16  54 

$250  00 

$13,927  67 
226  00 

13.927  67 

$18,537  82 

$65,798  56 

$6,585  73 

$1,184  97 

$3,813  70 

$3,970  73 

$5,399  00 

$10,959  73 

$1,855   97 

$9,086  73 

810,330  73 

$1,024  00 

6,708  00 

145,255  67 

8,928  04 

7,977  92 

1,778  65 

8,373  88 

2,294  16 

11,592  79 

34,000  78 

4,506  87 

1,864  63 

320  47 

102  46 

516  13 

$8,928  04 

$7,977  92 
2  72 

1,329  16 

275  00 

22  56 
307  27 

$2  00 

120  00 
1,296  61 

11  58 

$19  50 

7  71 
98  50 

4  41 
88  92 
261  45 
57  60 

575  86 

$61  76 
9  14 

$9  81 

$0  91 

398  15 
92  12 

1,893  30 

684  99 
538  81 

275  84 

770  50 
254  91 

2,000  38 
77  03 

479  18 

826  98 

11,503  87 

11  55 
391  81 
474  18 

17.598  80 
1,306  29 
1,363  10 

1,164  96 
40  94 

861  87 
6  34 

3,059  19 
138  55 

2,374  30 
66  62 

1,004  85 
77  13 

835  80 
3  19 

1,542  71 
62  77 

$90  10 

3,929  82 

206  18 

7  35 

665  38 
2  56 

1  00 
20  00 
320  47 
102  46 
516  13 
160  34 

3  25 

$3  15 

59  23 

2.080  26 

4  00 

10  00 

5  00 

2  00 

12  00 

2  00 

4  00 

10  00 

10  00 

2  00 

10  00 

2  00 

2,452  38 
7  00 

2,452  38 

179  46 

383  01 

30 

137  92 

1  81 

28  15 

3  45 

2  70 

4  50 

15  97 

1  35 

208  24 
60  75 

1,682  37 

40  00 

533  60 

38  50 

2,268  66 

22  50 

41  81 

70  50 

31  35 

3  00 

452  04 

443  50 

107  16 

5,183  64 

$40  00 

15  00 

15  00 

200  80 

7  00 

12  50 

25  00 

$3  00 

811  90 

24  25 

7  50 

3  50 

73  75 

$30  00 

30  00 

.3  00 
188  95 

12  00 

7  00 

18  00 

7  00 

6  00 

5  00 

7  00 

67  00 

Furniture  repairs 

Removing  snow  from  roofs 

303  70 

492  65 

21  60 
342  79 

47  77 

21  60 

1,702  45 
51  14 
61  26 

1,161  93 
12  23 
125  44 

27  35 

16  27 
14  60 

376  07 
3  30 

57  62 

85  67 

8  45 

269  67 

245  57 

555  45 

71  66 

11  62 

95  90 

$110  61 

$11  50 

246  72 

118  73 

539  55 

163  40 

6,218  98 

129  04 

186  70 

292  45 

1,026  43 

245  82 

168  90 

58  68 

8  26 

292  45 

178  40 
166  66 
100  10 
676  77 
27  86 

1,091  22 

65  60 

288  25 

2,116  89 

8  74 

54  50 

98  89 

69  48 
115  55 
111  58 

78  28 

18  94 

2  00 

12  80 
102  10 

204  53 
17  89 
15  24 

271  04 
51  75 
93  25 

919  01 

512  15 

3  50 

26  45 

24  98 

725  55 
37  85 

69  12 

7  60 

$2  16 

9  50 

3,696  73 

759  07 

47  15 

44  40 

32  04 

485  17 
3  50 

38  10 

25  89 

871  70 

Painting 

235  00 
23  31 

17  70 

144  00 

51  50 

30  00 
19  08 

4,086  75 

41  20 

42  30 
281  55 
104  80 

19  31 

4  65 
13  30 
64  96 
49  12 

20  06 

31  25 

S  00 

45  01 

10  52 

12  00 

334  50 

148  85 

496  14 

693  50 
3  72 

1,033  17 
179  20 
12  82 

915  76 
59  00 

25  11 
32  20 

121  15 
27  42 

37  10 

505  33 
424  61 

14  48 

270  25 
481  73 

388  S3 
266  50 

4  00 

116  20 
53  60 

11  50 

5,204  54 

250  00 

67  31 

68  20 

294  26 

29  35 

3,592  95 

16  54 

202  40 

676  11 

289  50 

28  25 

10  50 

3  75 

35  25 

202  40 

676  11 

289  50 

28  25 

10  50 

3  75 

35  25 

19  24 

20  54 
142  17 

23  70 

2  63 

1  75 

44  16 
142  17 
322  41 
556  95 
120  00 

44  16 

142  17 

246  60 
656  95 
120  00 

45  65 

3  50 

2  90 

322  41 

556  95 

Workmen's  compensation 

120  00 

Totals 

$96,440  25 

S4.S98  38 

$19,622  43 

$3,928  04 

$9,515  56 

$259  97 

$1,380  44 

$395  12 

$320  09 

$2,211  G6 

57,324  12 

$3,182  64 

$11,508  85 

$9,702  28 

$33  25 

815.468  90 

$30  00 

$3,240  38 

$12,971  87 

$321  92 

$79  70 

$147  60 

$18,279  64 

$906  91 

$580  65 

♦$345  50 

$3,373  25 

$275,785  49 

$9,071  00 

$284,856  49 



*  45  Arch  Street  and  Hawley  Place,  Cross  Street  Sehoolhouse,  Smith  Schooihouse,  Joy  street. 


ITEMIZED   EXPENDITURES    FOR   EACH    COUNTY   BUILDING    FOR   YEAR   OF    1919=20. 
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$600  00 

$600  00 

162  00 

36,390  77 

244  00 

1,623  76 

215  39 

1,521  90 

577  99 

12  25 

40  75 

12  99 

40  00 

147  09 

157  10 

1,066  32 

85  00 

142  00 

10  00 

56  55 

813  50 

1,213  33 

219  18 

$162  00 

Engineers,  firemen,  janitors  and  cleaning  (pay 
roll.) 

$1,451  60 

$5,980  33 

$1,669  90 

$3,824  41 

$13,896  03 

0 

$7,547  70 

$2,020  80 

64  00 

9  00 

32  05 

180  00 
51  20 

156  95 

9?   84 

101  20 

531   14 

3  82 

956  15 

183  18 

$676  43 

159  93 

376  51 

53  79 

$6,875  37 
28  13 

19  59 
189  24 

"Flipl                                                                                                    

16,712  15 

2,544  65 

328  97 

150  23 
12  25 
10  00 

71  25 

71   18 

14  83 

27  30 

6  23 

12  75 

16  00 

2  00 

9  85 

$12  99 

8  00 
00  26 

20  00 
5  25 

10  00 

18  79 

157  10 

24  00 

13  75 

2  00 

22  00 

1  80 

4  63 

56  36 

1,122  15 

10  85 

13  50 
8  75 
6  00 

37  50 

18  75 

75  00 

3  00 

134  85 
23  75 
11  00 

338  97 

8  75 

50  00 

7  00 

20  75 
11  25 

456  10 

40  65 

3,164  41 

48  50 

4  00 

31  75 

20  80 

235  47 

813  50 

800  00 

86  07 

429  29 

81  37 
52  03 

511  74 
155  65 

20  40 
9  00 

50  50 

33  96 

2,035  82 

2  50 

154  00 

420  34 

426  34 

1,792  49 

532  18 

76  44 
21  57 

35  09 
4  85 

71  55 

11  54 

50  06 

244  68 
26  42 

3,872  17 

1,990  16 

652  00 

3  60 

Painting 

127  00 

19  92 

146  92 

15  83 

1,537  89 

221  73 

4,727  54 

Glazing 

10  93 

9  50 

57  15 

4  90 
68  45 

43  75 

70  00 

71  80 
54  18 

1,263  33 

54  81 
110  40 

850  80 

294  02 

21  25 

84   10 

7  50 

112  85 

935  33 

Totals 

$2,504  68 

$6,787  60 

$2,833  45 

$4,709  29 

$17,803  89 

$7,564  53 

$2,313  33 

$1,407  89 

$1,984  83 

$162  00 

$12  99 

$48.0S4  53 

$49,786  36 
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ANNUAL  REPORT 


PUBLIC  BUILDINGS  DEPARTMENT 


FOR  THE  YEAR   1920-21. 


Boston,  January  31,  1921. 

Hon.  Andrew  J.  Peters, 

Mayor  of  the  City  of  Boston: 

Dear  Sir, —  In  accordance  with  section  24,  chapter  3, 
of  the  Revised  Ordinances  of  1914, 1  submit  the  following 
as  the  annual  report  of  the  Public  Buildings  Department 
for  the  year  ending  January  31,  1921. 

The  following  is  a  statement  showing  the  assessed 
value  of  land  and  buildings  in  the  care  and  custody  of  the 
department,  together  with  the  amount  expended  for 
repairs  and  alterations,  and  percentage  cost  of  same, 
based  on  the  assessed  valuation  of  the  buildings: 


Land  and 
Buildings. 


County- 
Buildings. 


Suffolk 

County 

Courthouse. 


Total  assessed  value  of  land  and  build- 
ings, April  1,  1920. 

Value  of  buildings 


Amount  of  expenditures  for  repairs  and 
alterations,  1920-21. 

Per  cent  on  assessed  valuation  of  build- 
ings. 


$9,525,400  00 

2,568,000  00 
42,167  03 

Uhs  of  1% 


$601,400  00 

447,400  00 
6,181  44 

Iflfoof  1%* 


$4,481,000  00 

3,349,600  00 
17,884  66- 

1%%    Of   1% 


*  Part  of  five  buildings  occupied  by  Police  Department. 


2  City  Document  No.  21. 

This  department  has  the  care  and  custody  of  the 
following  buildings: 

City  Hall;  City  Hall  Annex;  Courthouse  and  Police 
Station,  East  Boston;  Ward  4  Building,  Charlestown; 
Municipal  Building,  Charlestown;  Quincy  Market; 
Faneuil  Hall  and  Market;  Old  State  House;  Municipal 
Building,  Oak  and  Tyler  Streets;  Municipal  Building, 
Dudley  and  Vine  Streets;  Municipal  Building,  Roslin- 
dale;  Municipal  Building,  South  Boston;  Municipal 
Building,  Upham's  Corner;  City  Building,  Codman 
Square,  Dorchester;  City  Building,  Washington  and 
Richmond  streets;  Curtis  Hall  Gymnasium  and  new 
Library  Building,  Jamaica  Plain;  Thomas  Street  School- 
house;  Old  Franklin  Schoolhouse  and  all  other  buildings 
in  use  for  city  offices,  market  purposes,  halls  for  public 
meetings  and  the  several  county  buildings;  also  hired 
buildings  or  parts  of  same  used  for  city  offices,  county 
purposes,  wardrooms,  armories,  etc. 

The  following  buildings  or  parts  of  same  were  hired  for 
municipal  purposes : 

For  Offices: 

730-742  Tremont  Building. 

For  Armories: 

130  Columbus  avenue,  First  Corps  of  Cadets. 

For  Wardrooms: 

Maynard  Hall,  Ward  9.  (Lease  began  September  1, 
1911.)     Minton  Hall,  Forest  Hills,  Ward  22. 

For  Ambulance  Station: 

15  National  street.  (Ground  lease.)  Land  held  on  lease 
made  for  twenty  years;  expired  on  November  28,  1919. 
Not  renewed  up  to  present  time. 

For  County  Purposes: 

274  Boylston  street,  for  Medical  Examiner. 

The  ambulance  station  is  located  on  National  street, 
South  Boston,  on  land  leased  from  the  Carney  Hospital. 
The  station  is  open  day  and  night  and  answers  calls  at 
any  hour  and  in  any  section  of  the  city  for  persons 
desiring  treatment  at  the  Carney  and  other  hospitals. 


Number  of  accident  cases  daring  year 
"  medical  cases  during  year 

"  surgical  cases  during  year 

Total 


290 
260 
183 

733 
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nber  tra 

nsferre 

1  l<>  I  '.■inn';    1  lospiUil 

.        117 

a 

a 

City  Hospital      .... 

161 

u 

a 

Long  Island  (to  boat) 

29 

it 

a 

Tewksbury,    Mass.,    Hospital    (t< 

) 

train) 

22 

it 

u 

Lying-in  Hospital 

28 

a 

u 

Soldiers'  Home,  Chelsea  . 

8 

a 

a 

New  England  Hospital  for  Womei 

i 

and  Children  . 

8 

«m 

u 

Children's  Hospital    . 

6 

tt 

a 

Relief  Station,  East  Boston 

4 

a 

a 

Consumptives'  Hospital,  Mattapan 

2 

a 

u 

Infants'  Hospital,  Boston. 

a 

a 

Palmer  Memorial  Hospital 

tt 

u 

Peter  Bent  Brigham  Hospital   . 

a 

u 

Fenway  Hospital 

a 

a 

Good  Samaritan 

a 

a 

St.  Mary's  Hospital  . 

u 

a 

Deaconess  Hospital    . 

it 

u 

Pierce  Farm        .... 

a 

a 

Relief  Station,  Haymarket  square 

u 

a 

Eye  and  Ear  Hospital 

a 

u 

Huntington  Hospital . 

it 

u 

Hartley  Hospital 

tt 

u 

Massachusetts  General 

a 

u 

Hillside  Hospital 

u 

tt 

Beth  Israel  Hospital . 

it 

it 

Jarvis  Home,  Brookline    . 

it 

it 

Ballantine  Home,  Medford 

a 

tt 

Hebrew  Home,  Dorchester 

Total 

733 

The  schedule  on  page  4  will  show  the  cost  of  mainte- 
nance of  the  ambulance  station,  the  total  number  of 
patients  carried  and  average  cost  of  transportation  for 
each  patient  for  the  past  twenty-one  years. 
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Year. 


Cost  of 
Maintenance. 


Total  Number 

of  Patients 

Carried. 


Average  Cost 

for  Each 

Patient  Carried. 


1900*. 

1901 . . 

1902.. 

1903 . . 

1904.. 

1905.. 

1906.. 

1907.. 

1908.. 

1909.. 

1910.. 

1911.. 

1912.. 

1913.. 

1914.. 

1915... 

1916.. 

1917.. 

1918.. 

1919.. 

1920.. 


$3,856  07 
6,241  78 
7,388  33 
6,224  78 
6,569  83 
6,920  16 
6,489  68 
6,793  75 
6,329  53 
6,495  03 
5,802  87 
7,120  62 
6,750  34 
7,598  79 
5,716  77 
6,537  99 
6,788  98 
7,306  29 
8,227  64 
9,071  00 

10,569  85 


394 
636 
736 
765 
653 
648 
637 
768 
830 
815 
708 
789 
844 
778 
640 
646 
593 
678 
539 
696 
733 


$9  78 

9  81 

10  03 

8  13 

10  06 

10  68 

10  18 

8  84 

7  62 

7  96 

8  19 

9  02 

8  00 

9  77 
8  93 

10  12 

11  45 
10  77 
15  26 

13  03 

14  42 


*  Nine  months. 

Requests  for  the  use  of  the  ambulance  by  city  depart- 
ments were  received  as  follows: 

From  City  Hospital 161 

"      Institutions  Registration  Department     ...  50 

"      Soldiers'  Relief  Department 10 

"     Health  Department 60 

"      District  Nursing  Association 5 

"      Consumptives'  Hospital     .        .        .        .        .        .  3 
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The  following  is  a  general  financial  statement  of  the 
Public  Buildings  Department  for  the  financial  year  of 
1920-21: 

Appropriations. 

Department  expenses  (original  appropriation) 

Transfer  from  Reserve  Fund 

Transfer   from   French   Fund    (repairs   on   Old 
State  House) 


Total  net  appropriation,  public  buildings 
Suffolk  County  Courthouse  .... 
County  buildings 


$360,684  66 
13,340  00 

120  00 

$374,144  66 
61,336  24 
57,039  32 

$492,520  22 


Expenditures. 

Public  buildings,  department  expenses  . 
Wardrooms,  department  expenses  . 
Armories,  department  expenses 
Ambulance  station,  department  expenses 
Suffolk  County  Courthouse 
County  buildings 


$334,578  64 
12,982  28 
11,781  47 
10,569  85 
61,336  24 
55,086  62 

$486,335  10 


Expended  on  Special  Appropriations. 

Municipal  Building,  Hyde  Park      ....  $25,800  48 

Municipal  Building,  Hyde  Park  Site      ...  31,200  00 

Quincy  Market  Building 1,200  00 

Old  Fire  House,  Eustis  street 190  59 


$58,391  07 


Recapitulation. 

Expended  on  general  appropriations 
Expended  on  special  appropriations 


$486,335  10 
58,391  07 

$544,726  17 
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The  following  is  a  comparative  statement  of  the  credits 
and  expenditures  on  account  of  appropriation  for  Public 
Buildings  Department,  General  Expenses: 

For  the  Past  Twenty-One  Years. 


Year. 


Appropriation. 


Transfers  and 
Income. 


Unexpended 
Balance. 


Expenditures. 


1900-01 . 
1901-02. 
1902-03 . 
1903-04 . 
1904-05. 
1905-06 . 
1906-07. 
1907-08. 
1908-09 . 
1909-10 . 
1910-11. 
1911-12. 
1912-13 . 
1913-14. 
1914-15 . 
1915-16. 
1916-17 . 
1917-18, 
1918-19 . 
1919-20 . 
1920-21 . 


$216,000  00 

284,000  00 

250,000  00 

240,000  00 

240,000  00 

241,500  00 

240,000  00 

250,000  00 

200,000  00 

250,387  00 

195,000  00 

200,000  00 

240,000  00 

255,000  00 

265,000  00 

285,395  00 

246,274  27 

258,882  14 

295,680  92 

321,214  99 

360,684  66 

$53,754  89 

24,411  69 

1,425  99 

11,997  67 

18,378  19 

465  45 

10,890  38 

120  00 

240  00 

19,720  56 

4,910  43 

220  00 

587  02 

120  00 

120  00 

120  00 

3,220  00 

1,825  68 

13,460  00 

$397  44 


85,548  02 
246  21 


4,200  39 


15,483  58 
3,809  95 


19,971  72 

11,934  32 

4.232  42 


$269,754  89 
308,411  69 
250;000  00 
241,425  99 
251,997  67 
241,102  56 
258,378  19 
250,465  45 
210,890  38 
164,958  98 
194,993  79 
219,720  56 
244,910  43 
251,019  61 
265,587  02 
270,031  42 
242,584  32 
259,002  14 
275,709  20 
311,106  35 
369,912  24 


Public  Buildings  Department. 


DETAIL  OF  EXPENDITURES. 
Budget  Form. 

A.     Personal  Service. 

1.     Permanent  employees    . 

3.     Unassigned 


B.     Service  Other  than  Personal 

1 .  Printing    . 

2.  Postage 

3.  Advertising 

4.  Carfares    . 

5.  Cartage     . 

7.  Heating     . 

8.  Lights 
10.  Rents 

13.  Telephone 

14.  Motor  vehicles  repairs 

15.  Ambulance 
18.  Cleaning,  etc 
21.  Snow 
23.  Veterinary 
29.  Stenographic  and  copying 
31.  Extermination  of  insects 

35.  Fees,  services  of  venires,  etc 

36.  Boiler  inspection 

39.  General  plant  . 

40.  Harness,  etc.    . 

41.  Horseshoeing    . 


C.    Equipment. 

7.     Furniture 
13.     Tools,  etc. 
16.     Uniforms  . 


D.    Supplies. 

1.  Office 

2.  Ice     . 

3.  Fuel  .... 

4.  Hay  and  grain 

7.  Veterinary  supplies 

8.  Soaps,  etc. 

11.  Motor  vehicles        • 

13.  Chemicals 

16.  General  plant  . 


E.    Materials. 

1.     Building 

Carried  forward 


$211,463  24 
354  68 

10  50 

105  00 

10  20 

148  71 

523  23 

2,142  85 
11,348  93 

5,700  00 

14,458  56 

962  36 

280  40 

1,738  13 

300  00 

28  00 

50  00 

500  00 

17  00 

99  00 

40,394  64 
35  85 

315  75 

11,602  22 
1,056  50 

140  93 

747  32 

1,773  50 

45,205  46 

927  94 

2  85 

2,416  53 
113  86 

165  '48 

576  89 

960  59 

$356,677  10 
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Brought  forward 

. 

$356,677  10 

10.     Electrical          .        .                                           860  13 

13.     General  plant 88  54 

F.     Special. 

6.     Military 11,781  47 

7.     Pension 

505  00 

$369,912  24 

Expenditures  for  Public  Buildings. 

Rents $4,550  00 

Salaries  (pay  rolls)     .... 

14,914  13 

Retired  laborers'  pension 

505  00 

Engineers,  firemen,  janitors  and  i 

3leaning 

(paj 

T 

rolls)         .        . 

161,598  68 

Mechanics  (pay  rolls) 

9,868  09 

Telephone  operators  (pay  rolls) 

9,578  73 

Cleaning  (exclusive  of  pay  rolls) 

1,729  00 

Electric  light       .... 

8,079  62 

Gas 

2,474  99 

Telephone 

14,365  20 

Fuel 

42,365  78 

Supplies 

4,537  98 

Ice 

1,746  50 

Teaming 

523  23 

Printing  and  binding 

10  50 

Postage        .... 

105  00 

Stationery    .... 

714  07 

Advertising 

10  20 

Carfares       .        .        . 

148  71 

Fees 

17  00 

Extermination  of  insects  . 

500  00 

Boiler  inspection 

89  00 

Heating  Faneuil  Hall 

2,142  85 

Gas  and  electric  fixtures    . 

882  02 

Flags    

101  10 

Furniture  and  furnishings 

11,443  62 

Auxiliary  fire  alarm   . 

80  00 

Awnings       .        .        . 

1,043  02 

Clocks  and  repairs 

265  00 

Flag  repairs 

190  00 

Furniture  repairs 

0 

1,437  22 

Removing  snow  from  roofs 

295  00 

Carpentry    .... 

3,668  81 

Electric  and  gas  work 

550  01 

Granolithic  and  asphalt  work 

341  91 

Elevator  repairs 

802  09 

Carried  forward 

.    $301,674  06 

l'l   III.IC    Bl    11.1)1  N(iS     I  )KI'AUTMKNT. 
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Hromjhl  forward 
Heating  and  ventilating    . 
Iron,  copper  and  wire  work 
Masonry       .... 
Marble  work 

Painting      .... 
Glazing        .... 
Plastering  and  whitening 
Plumbing     .... 
Roofing  and  gutters  . 
Rug  cleaning 

Hardware     .... 
Wearing  apparel 
Miscellaneous 
Automobile 
Execution  of  court     . 


Expenditures  for   Wardrooms. 

Rents 

Engineers,  firemen,  janitors  and  cleaning  (pay 

rolls) 
Electric  light 
Gas 

Fuel      . 
Supplies 

Boiler  inspection 
Gas  and  electric  fixtures 
Furniture  and  furnishings 
Flag  repairs . 
Removing  snow  . 
Carpentry    . 
Electric  and  gas  work 
Heating  and  ventilating 
Glazing 
Plumbing     . 
Roofing  and  gutters  . 
Marble  work 


$301,074  00 

5,684 

75 

2,754 

51 

1,075  90 

25 

30 

10,780 

l(i 

503 

85 

20  25 

5,709 

30 

4,029 

54 

29 

13 

140 

32 

137 

55 

325 

50 

076 

22 

400 

00 

$334,578  04 


$900  00 


8,236 

72 

596 

19 

88 

53 

2,430  79 

51 

19 

10 

00 

6 

30 

2  87 

12 

00 

15 

00 

221 

00 

13 

90 

31 

92 

40 

138 

34 

147 

05 

79  42 

$12,982  28 


Expenditures  for  Armories. 

Rents 

Taxes 

Cleaning  (exclusive  of  pay  rolls) 
Electric  light      .... 
Gas 

Carried  forward 


$4,800  00 

132 

25 

120  00 

040 

05 

3,039 

05 

5,731  35 
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$8,731  35 

41  53 

1,530  10 

197  44 

2  00 

15  06 

23  75 

57  40 

954  45 

228  39 

$11,781  47 

Brought  forward 
Telephones  . 
Fuel      .... 
Water  rates . 
Boiler  inspection 
Gas  and  electric  fixtures 
Carpentry    . 
Masonry- 
Painting 
Plumbing     . 


Expenditures  for  Ambulance  Station. 

Rent $250  00 

Drivers,  janitors  and  cleaning  (pay  rolls)      .        .  7,583  00 

Cleaning  (exclusive  of  pay  rolls)      ....  8  57 

Electric  light 124  87 

Gas       . ■  .        •  9  35 

Telephone ,       .  83  74 

Fuel 408  89 

Supplies 24  87 

Furniture  and  furnishings         .        .        .        .        .  57  50 

Carpentry 336  03 

Glazing  ' 8  00 

Plumbing 77  11 

Ambulance  repairs 280  40 

Hay  and  grain 927  94 

Horseshoeing 315  75 

Harness  repairs 35  85 

Medical  supplies 6  60 

Veterinary 28  00 

Wearing  apparel 3  38 

$10,569  85 


Expenditures  of  County  Buildings. 


Rent 

Retired  pension  roll,  scrubwomen 
Engineers,  firemen,  janitors  and 

rolls) 

Cleaning  (exclusive  of  pay  rolls) 

Electric  light 

Gas 

Fuel      . 

Supplies 

Ice 

Teaming 

Carried  forward 


cleaning 


(pay 


$600  00 

318 

00 

41,409  32 

287 

25 

1,581 

00 

225 

92 

1,828  48 

517 

52 

5 

75 

28 

00 

$46,801  24 

Public  Buildings  Department. 
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Brought  forward 
Stationery    . 
Boiler  inspection 
Gas  and  electric  fixtures 
Flags     .... 
Furniture  and  furnishings 
Awnings 
( 'lock  repairs 
Furniture  repairs 
Lawns  and  grounds    . 
Carpentry    . 
Electric  and  gas  work 
Elevator  repairs 
Heating  and  ventilating 
Iron,  copper  and  wire  wor 
Masonry 
Painting 
Glazing 
Plumbing- 
Roofing  and  gutters 


$46,801  24 

22 

02 

26 

00 

35 

11 

37 

34 

2,018  58 

421 

45 

42 

25 

40  00 

1,148 

60 

716 

28 

425 

93 

27 

23 

181 

52 

508 

38 

157 

20 

1,317 

00 

2 

60 

412 

24 

745 

65 

$55,086  62 


Expenditures  of  Suffolk  County  Courthouse. 

Electric  light 
Gas 

Fuel  . 
Supplies 
Ice 

Boiler  inspection 
Gas  and  electric  fixtures 
Flags     .... 
Furniture  and  furnishings 
Clock  repairs 
Flag  repairs 
Furniture  repairs 
Carpentry    . 
Elevator  inspection    . 
.  Elevator  repairs 
Heating  and  ventilating 
Iron,  copper  and  wire  work 
Masonry 
Painting 
Glazing 

Roofing  and  gutters 
Hardware    . 
Miscellaneous 


$7,050  82 

32 

28 

27,610  83 

3,734 

82 

371 

34 

22 

00 

1,058 

18 

10  92 

4,618 

57 

34 

00 

40 

00 

738  75 

3,673 

34 

179 

75 

1,354 

69 

7,003 

76 

574  76 

1,558 

75 

654  56 

151 

16 

662 

15 

172  74 

28 

07 

$61,336  24 
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Expenditures  in  Detail  of  Special  Appropriations. 

Municipal  Building,  Hyde  Park. 

C.  S.  Cunningham  &  Sons  Construction  Com- 
pany, contractors 

Desmond  &  Lord,  architects 

Printing  Department,  City  of  Boston,  specifica- 
tions  

C.  E.  Townsend,  blueprints 


Municipal  Building,  Hyde  Park  Site 

Henry  S.  Bunton,  trustee  for  Robert  Blakie  et  al., 

site 

Nellie  F.Wells,  site 


Old  Fire  House,  Eustis  Street. 
John  H.  Broderick,  contractor 


Quincy  Market  Building. 
Maher  &  Winchester,  architects 


$17,000  00 
8,116  68 

483  80 
200  00 

$25,800  48 

$20,200  00 
11,000  00 

$31,200  00 

$190  59 

$1,200  00 

Following  is  a  statement  showing  buildings  from 
which  rent  has  been  received  during  the  past  year,  also 
income  from  other  sources,  together  with  the  amounts, 
all  of  which  are  in  charge  of  this  department: 

Wardrooms 
Faneuil  Hall 
Old  State  House 
Produce  Exchange    . 
Rotunda,  Quincy  Hall     . 
Old  Fire  House,  Dorchester  and  Jen- 
kins streets    . 
Smith  School     . 
Franklin  School  lot  . 
Town  Hall,  Brighton 
Municipal  Building,  South  Boston 
Municipal  Building,  Roslindale     . 
Site  of  Municipal  Building,  Hyde  Park 
Old  Fire  House,  B  and  Athens  streets 
Site  of  Police  Station  No.  2    . 

Carried  forward $7,278  30 


.   $357  00 

805 

00 

100 

00 

981 

00 

112 

00 

10 

00 

1 

00 

729 

19 

1 

00 

2,025 

00 

11 

00 

531 

11 

.   .  105 

00 

.   1,510  00 

Public  Buildings  Department. 
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Brought  fonvard        .... 

News  Stand,  annex 

Thomas  Street  School     .... 
Eustis  Street  Fire  House 

Charging  batteries  for  New  England 
Telephone  and  Telegraph  Company  . 

Sale  of  paper 

Income  on  French  Fund .... 
Commission  on  telephone  tolls 

Armories : 

Rents  from  Commonwealth 


List  of  Employees. 

The  following  is  a  list  of  employees  in  the  department 
on  January  31,  1921: 


$7,278  30 

199  92 

1  00 

1  00 

$7,480  22 

806  97 
3,900  00 

$86  66 
100  00 
120  00 
500  31 

$12,187  19 

1  Superintendent. 

1  Chief  clerk. 

2  Clerks. 

1  Inspector. 

1  Inspector  of  steam  heating. 
1  Wire   inspector   and    elec- 
trician. 
1  Superintendent  of  janitors. 
1  Steamfitter. 

1  Inspector  of  metal  work. 

2  Carpenters. 
1  Locksmith. 

1  Chief  engineer. 
5  Engineers  and  assistant  en- 
gineers. 


11  Firemen  and  oilers. 
1  Furniture  polisher. 

12  Chief  janitors  and   custo- 
•     dians. 

1  Janitor-engineer. 

1  Assistant  chief  janitor. 
35  Janitors,  laborers,  etc. 

1  Chief  elevator  operator. 

8  Elevatormen  and  elevator 

attendants. 
10  Telephone  operators. 

6  Matrons. 
81  Janitresses  and  women 
cleaning. 

6  W  omen  washing  towels. 


5  Drivers. 


2  Custodians. 
16  Janitors. 
9  Women  cleaning. 


Ambulance  Station. 

1  Woman  cleaning. 

County  Buildings. 

5  Firemen. 
4  Watchmen. 

Respectfully  submitted, 

Fred  J.  Kneeland, 
Superintendent  of  Public  Buildings. 
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Public  Buildings. 


Buildings. 

Location. 

Number 
of  Feet 
in  Lot. 

Remarks. 

City  Hall 

School  street 

25,915 

Occupied  by  city  offices. 

City  Hall  Annex 

15,175 

Occupied  by  city  offices. 

Faneuil   Hall   and    market   under 

Faneuil  Hall  square .... 

8,460 

same. 

Quincy  Market,  house  and  hall  over 
same. 

North        and        South 
Market  streets. 

27,400 

Old  State  House 

4,239 

Leased  to  Bostonian  Society. 

Curtis  Hall 

South  street 

49,907 
4,337 

Gymnasium,  showers,  etc. 

Old  Armory  Building 

Maverick  street 

Wardroom    2    in    this    building; 

upper  part  occupied  by  Post 
159,  G.  A.  R„,  and  L.  S.  W.  V., 
temporary  quarters. 

Charity  Building  and   City    Tem- 
porary Home. 

Chardon  street 

19,962 

Boiler  and  storehouse  on  lot. 

New  City  Building 

Washington    and    Nor- 
folk    streets,      Dor- 
chester. 

12,930 

Used     as     branch     library     and 

Wardroom  21. 

City  Building 

Washington  and  Rich- 
mond   streets,    Dor- 
chester. 

11,640 

Used  as  branch  library. 

Town  Hall 

Washington    street, 
Brighton. 

9,626 

Wardroom   26  in   this  building; 

other  room  leased  to  Post  92, 
G.  A.  R. 

Wayfarers'  Lodge 

9,509 

Municipal  Building,  Ward  12 

Vine     and     Dudley 

streets. 

11,592 

Wardroom,  branch  library  and 
gymnasium  and  shower  baths 
in  this  building. 

Old  Franklin  Schoolhouse 

11,471 

Wardroom    6,  Posts    15    and    7, 

G.  A.  R.,  in  this  building. 

Old  Cross  Street  Schoolhouse 

Cross    street,    Charles- 
town. 

1,708 

Occupied  by  Col.  F.  B.  Bogan 
Camp,  No.  14,  L.  S.  W.  V. 

Fuel  House 

Main    street,    Charles- 
town. 

2,430 

First   floor   used   for   storage   of 

fuel  by  Fire  Department; 
upper  floor  leased  to  Post  149, 
G.  A.  R. 

On  lot  with  Curtis  Hall,  occupied 
as  a  branch  library. 

Westerly  Hall 

Centre     street,     West 
Roxbury. 

5,644 

Public    library    branch    in    this 

building. 

Smith  Schoolhouse 

4,624 

Leased  to  Post  134,  G.  A.  R. 

Wardroom,  Ward  18. 

On  lot  with  Mather  Schoolhouse. 

Bunker  Hill  street 

7,927 

Wardroom  4  and  gymnasium. 

Wardroom  Ward  13 

Columbia  road 

5,000 
13,242 

Unoccupied. 

Municipal  Building,  Ward  17 

Wardroom,  branch  library,  swim- 
ming pool  and  gymnasium  in 
this  building. 

Thomas  Street  Schoolhouse 

Thomas  street 

10,954 

Leased  to  Boston  Post  200, 
G.  A.  R. 

Ambulance  Station 

National  street 

3,523 

On    land    leased    from    Carney 

Hospital;  lease  expired  Novem- 
ber 28,  1919. 

Public  Buildings  Department. 
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PUBLIC  BUILDINGS. 

—  Concluded. 

Buildings. 

Location. 

Number 
of  Feet 
in  Lot. 

Remarks. 

Corner  Oak  and  Tyler 
streets. 

6,111 

Wardroom,  branch  library,  baths 
and  gymnasium  in  this  building. 

Courthouse  and  Police  Station .... 

Meridian   street,    East 
Boston. 

13,010 

Occupied  as  Municipal  Court  and 
Police  Station. 

Land  and  Buildings,  Ward  0 

West    Brookline   street 
and  Shawmut  avenue. 

13,483 

Proposed  new  Municipal  Build- 
ing. 

Municipal  Building,  South  Boston, 

21,250 

District  Court,  branch  library, 
showers  and  assembly  hall. 

City  square 

8,240 

Occupied  by  District  Court  and 

Police  Station. 

Old  Police  Station  6 

4,253 

Not  in  use. 

Old  Police  Station  7 

3,777 

Leased  to  East    Boston  Branch 

Red  Cros§.  Transferred  to 
this  department  December  23, 
1913. 

Rifle  Range 

Wilmington,  Mass 

53.3acres 
57  acres 

Not  in  use. 

Not  in  use. 

Municipal  Building,  Roslindale. . . . 

Washington   and  Ash- 
land streets. 

10,000 

Wardroom,  branch  library  and 
gymnasium. 

Old  Chemical  Engine  House    . 

Eustis  street 

1,790 

Transferred  to  this   department 

January  16,  1917.  Leased  to 
Roger  Wolcott  Camp,  U.  S. 
W.  V. 

Old  Ladder  House  No.  5 

Fourth    street,     South 
Boston. 

8,169 

Upper  part  leased  to  Post  32. 

Dorchester  and  Jenkins 
streets. 

1,010 

Not  in  use;  transferred  to  Public 

Buildings  Department  August 
2,  1917. 

Land  and  Buildings 

Tower  and  Washington 
streets. 

13,206 

Proposed  site  Courthouse,  Forest 

Hills. 

Old  Chemical  Company  8 

B  and  Athens  streets.  . 

1,800 

Not  in  use;  transferred  to 
Public  Buildings  Department 
January  8,  1918. 

Land  and  Buildings 

3,802 
29,077 

First  floor  temporarily  leased. 

Land  and  Buildings 

River  street,  Hyde  Park. 

Proposed  municipal  building. 

County  Buildings. 


Buildings. 

Location. 

Number 
of  Feet 
in  Lot. 

Remarks. 

Courthouse,  Pemberton  square. .  .  . 

Pemberton  square 

87,035 

Three  buildings. 

Jail 

Charles  street 

130,740 
18,580 

Three  buildings. 

Municipal  Court,  Southern  District, 

G.  A.  R.  Post  in  building. 

Municipal  Court,  West  Roxbury... 

9,701 

Municipal  Court,  Brighton 

Washington  street 

53,980 

Station  House  11 

7,500 

North  Mortuary 

North  Grove  street .... 

11,792 

16 
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In  addition  to  the  foregoing  the  following  were  leased  or  rented 
by  the  department  for  city  offices,  etc. : 


Location  of  Buildings. 

Rent  per  Annum. 

Number  of 
Rooms. 

Occupied  by 

$9,350  per  year..  . 
$600  per  year 

13 
3 

Law  Department,  730  to  742,  inclusive. 

Medical  Examiner. 

Armories. 

The  following  list  will  show  the  locations  and  rents  of 
the  armories,  February  1,  1921,  in  charge  of  this  de- 
partment : 


Occupied  by 

Rent 
per  Annum. 

Location  of  Armory. 

City  building. 
$4,800 

Engine   House   No.   4,   Bul- 

"         D,  First  Corps  of  Cadets 

finch  street. 
130  Columbus  avenue. 

ITEMIZED  EXPENDITURES  FOR  EACH  ARMORY  BUILDING  FOR  YEAR 

1920=21. 


First  Corps 
Cadets. 


Ancient  and 

Honorable 

Artillery  Co. 


Company  L, 

Sixth 

Regiment. 


Rifle 
Practice. 


Total. 


Rents 

Taxes 

Cleaning  (exclusive  of  pay  rolls) 

Electric  Light 

Gas 

Telephones 

Fuel 

Water  rates 

Boiler  inspection 

Gas  and  electric  fixtures 

Carpentry 

Masonry 

Painting 

Plumbing 


$4,800  00 


3,038  43 


1,517  15 
197  44 


Totals . 


$383  48 


5  10 


),553  02 


$120  00 

256  57 

62 

41  53 

12  95 


2  00 

9  96 

23  75 

57  40 

954  45 

228  39 


$388  58 


$1,707  62 


$132  25 


$132  25 


$4,800  00 

132  25 

120  00 

640  05 

3,039  05 

41  53 

1,530  10 

197  44 

2  00 

15  06 

23  75 

57  40 

954  45 

228  39 


$11,781  47 


Public  Buildings  Department. 
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Wardrooms. 

The  following  list  will  show  the  location  of  the  various 
wardrooms  in  the  city  and  whether  in  city  buildings  or  in 
hired  buildings,  and  rent  paid  for  same  during  the  year: 


Ward. 


City  or  Rent. 


Name  of  Building. 

No  wardroom. 

Armory  Building 

Bunker  Hill  Grammar  Schoolhouse, 

Old  Winthrop  Schoolhouse 

Municipal  Building 

Old  Franklin  Schoolhouse 

No  wardroom. 
No  wardroom. 

Maynard  Hall 

Municipal  Building 

No  wardroom. 

Municipal  Building 

Old  pumping  station 

No  wardroom. 
No  wardroom. 
No  wardroom. 

Municipal  Building 

Wardroom  Building 

No  wardroom. 
No  wardroom. 
City  building 

Minton  Hall 

Municipal  Building 

No  wardroom. 
No  wardroom. 
Old  Town  Hall 


Location. 


1.. 

2., 

3. 

4. 

5. 

6. 

7. 

8. 

9. 
10. 
11. 
12. 
13. 
14. 
15. 
16. 
17. 
18. 
19. 
20. 
21. 

22. 
23. 
24. 
25. 
26. 


City  building, 


$300  per  year, 
City  building, 


City  building, 


City  building, 


City  building, 


$600  per  year, 


City  building, 


Maverick  street. 
Baldwin  street,  Chsn. 
Bunker  Hill  st.,  Chsn. 
Oak  and  Tyler  streets. 
1151  Washington  street. 


245  D  street. 
Broadway,  South  Boston. 

Dudley  and  Vine  streets. 
Elmwood  street. 


Upham's  Corner. 
Meeting  House  Hill. 


Washington   and    Norfolk 
streets. 


Forest  Hills. 
Roslindale. 


Washington  st.,  Brighton. 


City  scales  as  follows,  viz.: 

North  scales,  Haymarket  square. 

South  scales,  City  Stables  Yard,  Albany  street. 

Roxbury  scales,  Eustis  and  Mall  streets. 

East  Boston  scales,  Liverpool  street.  (Sold  to  Hodge 
Boiler  Works,  June  16,  1910.) 

West  Roxbury  scales,  Centre  and  La  Grange  streets. 
(Removed  by  Street  Department  in  1902.) 

Jamaica  Plain  scales,  Centre  street  and  Starr  lane. 
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Washington  and 
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$4,550  00 

$4,550  00 

14,914   13 

505  00 

161,598  68 

9,868  09 

9,578  73 

1,729  00 

8,079  62 

2.474  99 

14,365  20 

42,365  78 

4,537  9S 

1,746  50 

523  23 

10  50 

105  00 

714  07 

10  20 

14S  71 

17  00 

500  00 

89  00 

2,142  85 

882  02 

101  10 

11,443  62 

80  00 

1,043  02 

235  00 

30  00 

190  00 

1,437  22 

295  00 

3,668  SI 

550  01 

802  09 

341  91 

5,684  75 

2,7.54  51 

1,075  90 

25  30 

10.S70  46 

503  85 

20  25 

5,709  30 

4,620  54 

29  13 

$250  00 

£14,914  13 
505  00 

14,914  13      1 
505  00      1 

Engineers,  firemen,  janitors  and  cleaning  {pay  rolls) .  .  . 

S20.765  94 

$77,670  52 

$7,557  05 

$1,361  64 

$4,346  69 

$4,552  05 

$6,261  00 

$12,615  05 

$2,123  64 

$10,467  05 

$12,678  05 

$1,200  00 

7,583  00 

$9,868  09 

169,181  68      1 
9,868  09 
9,578  73 

$9,578  73 

1,341  60 

217  50 

29  90 
306  51 

12.0  00 

1,656  32 

15  29 

S20  00 

8  57 
124  87 

9  35 
83  74 

408  89 
24  87 

513  32 

$38  51 
2  23 

$13  09 

224  05 
77  80 

1.964  17 

586  32 
599  04 

370  09 

27 

470  28 
60  99 

1,936  96 
65  90 

1,737  57 

523  76 

1,129  71 

14,365  20 

37  65 
370  79 
537  90 

23,346  93 

686  33 

1,208  60 

2,800  83 
35  36 

940  04 
4  25 

4,605  28 
151  68 

1,782  96 
88  55 

2,206  50 
69  25 

281  99 

1,983  00 
73  12 

$73  50 

4,283  60 
282  05 

23  50 
1  70 

1   00 

75  35 

$0  88 

2,697  67 

523  23 
10  50 
105  00 

714  07 
10  20 
148  71, 

17  00 

523  23 

10  50 

714  07 

10  20 

148  71 

17  00 

500  00 

89  00 

2,142  85 

882  02 

101  10 

11,501   12 

80  00 

1.043  02 

235  00 

30  00 

190  00 

1.437  22 

295  00 

4,004  S4 

550  01 

802  09 

125  00 

375  00 
12  00 

20  00 

5  00 

12  00 

2  00 

5  00 

4  00 

10  00 

2  00 

10  00 

5  00 

2  00 

I  H  11 

2,142  85 
3  19 

198  41 

592  31 

3  06 

8  54 

10  11 

6  63 

7  20 

62 

6  60 

18  35 

27  00 

101   10 
326  68 

7  50 

3,639  32 

40  00 

684  97 

68  00 

6,346  86 

305  08 

12  00 

31  50 

79  50 

505  91 

54  00 

17  00 

14  07 

92  20 

15  00 

57  50 

$40  00 

198  20 

72  45 

9  00 

40  40 
134  00 

35  00 
20  00 

$3  00 

13  00 

$30  00 

7  00 
661  42 

97  50 
245  04 

10  00 
120  37 

166  00 

12  00 
35  25 
52  50 
86  95 
132  49 

5  00 

518  SO 

60  25 

82  50 

3  00 

7  00 

5  50 

63  50 

45  00 
117  85 

90  00 
459  60 
174  50 

$5  00 

5  00 
298  61 

1,060  90 
40  74 
681  72 

126  35 

17  45 
121  85 

429  16 

$110  86 

$73  70 

144  00 

87  30 

114  30 

38  84 
7  68 

18  75 

$3  60 

83  77 

151  7S 
62  75 

336  03 

44  91 

297  00 

Heating  and  ventilating 

100  16 
281  34 

3,363  02 

818  22 

7IA_65 

14  50 

3,725  33 
158  11 

51  77 

722  58 

309  68 
30  90 
316  25 

149  57 
126  75 

48  00 

29  18 

167  36 
128  89 

156  00 
25  90 

25  83 

19  39 

525  29 
.     296  27 

17  68 

4  13 

169  80 

39  99 

836  45 

2,754  51 
1,075  90 

10  80 

Painting - 

432  45 
53  48 

14  20 

581  80 
39  61 

ISO  49 

1,024  22 
5  93 

188  50 

359  00 
23  66 

1,957  00 

174  10 

616  01 
20  66 

15  00 
57  42 

238  55 
52  62 

338  90 

IS  60 

196  64 

7  06 

160  14 

250  53 

42  74 

....... 

3  76 

265  00 
23  82 

11  98 

8  00 

12  25 
78  02 
255  71 

$8  00 
36  59 
49  45 

368  39 

778  50 

18  33 

1,105  43 

651  24 

10  80 

339  60 
265  00 

603  83 
862  00 

525  24 
276  25 

269  35 
466  48 

37  75 
32  05 

711  15 
318  18 

687  98 

43  65 

549  57 
134  80 

170  40 

32  44 
135  50 

140  61 
336  68 

9  30 

77  11 

5,786  41 

67  70 

2S0  40 
927  94 
315  75 

35  S5 
6  60 

2S  00 

Hardware 

37  51 

82  41 
132  55 
16  75 

26  40 
5  00 

146  32 
137  55 
325  50 
076  22 
400  00 

146  32 

Wearing  apparel 

3  3S 

140  93 

268  85 
676  22 
400  00 

39  90 

325  50 

676  22 

400  00 

Totals 

$18,301  41 

$31,584  73 

8124,674  93 

$5,467  20 

$23,943  93 

$9,868  09 

$12,339  23 

$1,155  81 

$3,7(52  01 

$1,100  85 

$4,854  38 

$7,825  60 

$3,568  55 

$12,596  51 

$10,020  32 

$5  00 

$18,321  10 

$30  00 

$3,412  93 

$13,323  12 

$207  30 

$94  04 

$21,318  66 

$3  00 

*$048  74 

S4.325  45 

$334,57S  64 

$10,589  85 

$345,  US  49 

$1,235  30 

1 

518  SI 

*  45  Arch  street  and  Hawley  place;  Cross  Street  Schoolhouse;  Thomas  Street  Schoolhouse;  1172  River  street,  Hyde  Park;  Old  Police  Station  No.  6;  Old  Fire  House,  B  and  Athens  streets;  Old  Ladder  House,  Fourth  street;  Old  Firehouse,  Dorchester  and  Jenkins  streets. 
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ITEMIZED  EXPENDITURES   FOR  EACH   COUNTY   BUILDING    FOR   YEAR    1920=21. 
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West  Roxbury  Court. 

Medical  Examiners. 
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Retired  Pension  Roll, 
Scrubwomen 

Superintendent's 
Office. 

Total. 

$600  00 

$600  00 

$318  00 

318  00 

Engineers,  firemen,  janitors  and  cleaning  (pay  roll) .... 

$1,653  00 

$6,547  47 

$1,879  00 

$4,361  80 

$15,702  05 

$8,952  00 

$2,314  00 

64  00 

9  67 

43  38 

41,409  32 

223  25 

63  08 

287  25 

$7,050  82 

32  28 

27,610  83 

3,734  82 

371  34 

192  27 

70  76 

111  89 

560  32 

5  29 

1,180  54 

171   13 

$573  01 

171   11 

458  88 

30  26 

1,581  00 

Gas                   

6  14 

189  06 

12  20 

225  92 

Fuel                      

1,828  48 

102  17 
5  75 
4  00 

87  93 

96  55 

8  00 

7  50 

1  78 

517  52 

5  75 

2  00 

10  00 

10  00 

2  00 

28  00 

$22  02 

22  02 

Boiler  insDection                       

22  00 
1,058  18 

10  92 
4,618  57 

4  00 

10  00 

15  00 

10  00 
16  67 
20  00 
946  80 
42  90 

2  00 

26  00 

Gas  and  electric  fixtures 

2  40 

1  04 

35  11 

17  34 

30  50 

217  50 

25  00 

37  34 

210  00 

27  65 

6  50 

469  00 

70  20 

5  00 

90  50 
27  65 

80  50 
35  55 

109  75 

81  53 

2,018  58 

421  45 

34  00 

40  00 

738  75 

5  75 

42  25 

Furniture  repairs ; 

8  00 

32  00 

40  00 

Lawns  and  crounds 

1,148  60 
35  06 

1,148  60 

3,673  34 

21  01 

135  98 

85  92 

402  51 
347  05 

22  55 

5  78 

10  00 

3  25 
73  10 

716  28 

Electric  and  gas  work 

425  93 

Elevator  insDection 

179  75 
1,354  69 
7,003  76 

574  76 
1,558  75 

654  56 

151   16 

Elevator  reDairs 

27  23 

49  70 

343  00 

27  23 

67  26 
59  70 

17  21 

28  30 
105  68 

19  05 

181  52 

508  38 

Masonry 

157  20 

157  20 

Painting 

872  00 

445  00 

1,317  00 

2  60 

47  40 

2  60 

Plumbing 

9  55 

20  00 

300  00 

301  19 
197  20 

34  10 
156  00 

412  24 

Rooffing  and  gutters 

662  15 

172  74 

28  07 

92  45 

745  65 

Hardware 

Totals 

$61,336  24 

$3,299  76 

$7,293  97 

$2,797  48 

$5,284  51 

$20,951  63 

$8,960  00 

$3,142  47 

$1,007  86 

$2,008  92 

$318  00 

$22  02 

$55,086  62 

— 
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PUBLIC  BUILDINGS  DEPARTMENT 


FOR   THE   YEAR   1921-22. 


Boston,  February  6,  1922. 

Hon.  James  M.  Curley, 

Mayor  of  the  City  of  Boston: 

Dear  Sir, —  In  accordance  with  section  24,  chapter 
3,  of  the  Revised  Ordinances  of  1914,  I  submit  the  fol- 
lowing as  the  annual  report  of  the  Public  Buildings 
Department  for  the  year  ending  January  31,  1922. 

The  following  is  a  statement  showing  the  assessed 
value  of  land  and  buildings  in  the  care  and  custody  of 
the  department,  together  with  the  amount  expended 
for  repairs  and  alterations,  and  percentage  cost  of 
same,  based  on  the  assessed  valuation  of  the  buildings: 


Land  and 
Buildings. 


County- 
Buildings. 


Suffolk 

County 

Courthouse. 


Total  assessed  value  of  land  and  build- 
ings, April  1,  1921. 

Value  of  buildings 


Amount  of  expenditures  for  repairs  and 
alterations,  1921-22. 

Per  cent  on  assessed  valuation  of  build- 
ings. 


$9,530,100  00 

2,563,800  00 
40,091  69 

1'*  of  1% 


$601,400  00 

447,400  00 
6,958  05 

1T%%  of  1%* 


$4,481,000  00 

3,349,600  00 
12,070  88 

fr%  of  1% 


*  Part  of  five  buildings  occupied  by  Police  Department. 
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This  department  has  the  care  and  custody  of  the 
following  buildings: 

City  Hall;  City  Hall  Annex;  Courthouse  and  Police 
Station,  East  Boston;  Ward  4  Building,  Ch,arlestown; 
Municipal  Building,  Charlestown;  Quincy  Market; 
Faneuil  Hall  and  Market;  Old  State  House;  Municipal 
Building,  Oak  and  Tyler  streets;  Municipal  Building, 
Dudley  and  Vine  streets;  Municipal  Building,  Hyde 
Park;  Municipal  Building,  Roslindale;  Municipal  Build- 
ing South  Boston;  Municipal  Building,  Up  hams  Corner; 
City  Building,  Codman  square,  Dorchester;  City  Build- 
ing, Washington  and  Richmond  streets;  Curtis  Hall 
Gymnasium  and  new  Library  Building,  Jamaica  Plain; 
Thomas  Street  Schoolhouse;  Old  Franklin  Schoolhouse 
and  all  other  buildings  in  use  for  city  offices,  market 
purposes,  halls  for  public  meetings  and  the  several 
county  buildings;  also  hired  buildings  or  parts  of  same 
used  for  city  offices,  county  purposes,  wardrooms, 
armories,  etc. 

The  following  buildings  or  parts  of  same  were  hired 
for  municipal  purposes : 


For  Offices: 

730-742  Tremont  Building. 


For  Armories: 

130  Columbus  avenue,  First  Corps  of  Cadets. 


For  Wardrooms: 

Maynard  Hall,  Ward  9.  (Lease  began  September  1, 
1911.)     Minton  Hall,  Forest  Hills,  Ward  22. 

For  Ambulance  Station: 

15  National  street.  (Ground  lease.)  Land  held  on  lease 
made  for  twenty  years;  expired  on  November  28,  1919. 
Not  renewed  up  to  present  time. 

For  County  Purposes: 

274  Boylston  street,  for  Medical  Examiner. 

The  ambulance  station  is  located  on  National  street, 
South  Boston,  on  land  leased  from  the  Carney  Hospital. 
The  station  is  open  day  and  night  and  answers  calls  at 
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any  hour  and  in  any  section  of  the  city  for  persons 
desiring  treatment  at  the  Carney  and  other  hospitals. 

Number  of  accident  cases  during  year       .       .       .       .       175 
"  medical  cases  during  year         ....       274 

"  surgical  cases  during  year         ....       25G 


Total 

• 



705 

nber  transferred  to  Carney  Hospital 

445 

« 

it 

City  Hospital  . 

123 

a 

u 

Long  Island  (to  boat)     . 

41 

it 

a 

Lying-in  Hospital    . 

37 

it 

it 

Psychopathic    . 

. 

14 

a 

u 

Tewksbury,   Mass.,   Hospital 

(to 

train)     .... 

. 

13 

a 

a 

Children's  Hospital 

5 

a 

a 

Soldier's  Home,  Clylsea 

4 

it 

u 

Peter  Bent  Brigham  Hospital 

3 

it 

u 

Dispensary 

3 

a 

a 

Holy  Ghost      . 

3 

a 

a 

Good  Samaritan 

2 

it 

a 

Hartley  Hospital 

2 

it 

a 

Beth  Israel  Hospital 

2 

a 

u 

New  England  Hospital  for 

Women 

and  Children 

1 

« 

u 

Consumptives'   Hospital, 

Matta- 

pan         .... 

a 

a 

Fenway  Hospital     . 

it 

u 

St.  Mary's  Hospital 

a 

a 

Austin  Farm    . 

it 

u 

Huntington  Hospital 

a 

a 

Elm  Hill    .... 

a 

ti 

Moreland 

- 

Total  . 

. 

....... 

705 

The  schedule  of  the  following  page  will  show  cost  of 
maintenance  of  the  ambulance  station,  the  total  number 
of  patients  carried  and  average  cost  of  transportation 
for  each  patient  for  the  past  twenty-two  years. 


City  Document  No.  21. 


Yeah. 


Cost  of 
Maintenance. 


Total  Number 

of  Patients 

Carried. 


Average  Cost 

for  Each 
Patient  Carried. 


1900*. 

1901 . . 

1902.. 

1903.. 

1904.. 

1905... 

1906... 

1907... 

1908... 

1909.. 

1910... 

1911... 

1912... 

1913... 

1914... 

1915... 

1916... 

1917... 

1918... 

1919... 

1920... 

1921... 


$3,856  07 

6,241 

78 

7,388  33 

6,224 

78 

6,569 

83' 

6,920 

16 

6,489 

68 

6,793 

75 

6,329 

53 

6,495 

03 

5,802 

87 

7,120  62 

6,750 

34 

7,598 

79 

5,716 

77 

6,537  99 

6,788 

98 

7,306  29 

8,227 

64 

9,071 

00 

10,569  85 

10,093 

39 

394 
636 
736 
765 
653 
648 
637 
768 
830 
815 
708 
789 
844 
778 
640 
646 
593 
678 
539 
696 
733 
705 


$9  78 

9  81 

10  03 

8  13 

10  06 

10  68 

10  18 

8  84 

7  62 

7  96 

8  19 

9  02 

8  00 

9  77 
8  93 

10  12 

11  45 
10  77 
15  26 

13  03 

14  42 
14  32 


*  Nine  months. 


Requests  for  the  use  of  the  ambulance  by  city  depart- 
ments were  received  as  follows : 


From  Institutions  Registration  Department 
Health  Department    .... 
District  Nursing  Association     . 
Soldiers '  Relief  Department 
"      Red  Cross     ...... 


60 

45 

10 

4 

2 


121 
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The  following  is  a  general  financial  statement  of  the 
Public  Buildings  Department  for  the  financial  year  of 
1921-22: 


Appropriations. 

Department  expenses  (original  appropriation), 

Transfer  from  Reserve  Fund        .... 

Transfer  from  French  Fund   (repairs  on  Old 

State  House) 

Total  net  appropriation,  public  buildings, 
Suffolk  County  Courthouse  .... 
County  buildings 


$384,161  38 
12,125  00 

120  00 

$396,406  38 
80,797  00 
58,769  00 

$535,972  38 


Expenditures. 

Public  Buildings,  department  expenses 
Wardrooms,  department  expenses 
Armories,  department  expenses   . 
Ambulance  station,  department  expenses 
Suffolk  County  Courthouse 
County  buildings 


$344,840  44 
16,041  49 
13,710  60 
10,093  39 
63,028  50 
57,855  66 

$505,570  08 


Expended  on  Special  Appropriations. 


Municipal  Building,  Hyde  Park 
Branch  Library,  West  Roxbury  . 
Courthouse,  Forest  Hills 
Engine  31  and  Police  Division  8  buildings 
Faneuil  Hall  Market,  improvements  . 
Municipal  Building,  old  Ward  12 
Old  State  House,  repairs,  etc. 
Police  Station  2,  site  and  plans    . 
Wayfarers'  Lodge  improvements 
Superior  Court,    Civil    Session,    clerk's 

alterations  and  furnishings 
Suffolk  County  Jail,  hospital 


office 


$266,277  61 
44,548  97 
41,077  31 
14,666  20 
4,884  03 
252,150  34 
11,465  09 
89,000  00 
40,889  71 

37,624  48 
56,322  07 

$858,905  81 


Recapitulation. 

Expended  on  general  appropriations  . 
Expended  on  special  appropriations    . 


$505,570  08 
858,905  81 


,364,475  89 
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The  following  is  a  comparative  statement  of  the  credits 
and  expenditures  on  account  of  appropriation  for  Public 
Buildings  Department,  general  expenses. 

For  the  Past  Twenty-two  Years. 


Yeah. 


Appropriation. 


Transfers  and 
Income. 


Unexpended 
Balance. 


Expenditures. 


1900-01 , 
1901-02 , 
1902-03. 
1903-04 . 
1904-05 . 
1905-06 . 
1906-07. 
1907-08 . 
1908-09 . 
1909-10. 
1910-11. 
1911-12. 
1912-13. 
1913-14. 
1914-15 . 
1915-16. 
1916-17. 
1917-18. 
1918-19. 
1919-20. 
1920-21 . 
1921-22 . 


$216,000  00 

284,000  00 

250,000  00 

240,000  00 

240,000  00 

241,500  00 

240,000  00 

250,000  00 

200,000  00 

250,387  00 

195,000  00 

200,000  00 

240,000  00 

255,000  00 

265,000  00 

285,395  00 

246,274  27 

258,882  14 

295,680  92 

321,214  99 

360,684  66 

384,161  38 

$53,754  89 
24,411  69 


1,425 
11,997 


99 
67 


18,378 
465 

10,890 
120 
240 

19,720 

4,910 

220 

587 

120 

120 

120 

3,220 

1,825 

13,460 

12,245 


19 
45 
38 
00 
00 
56 
43 
00 
02 
00 
00 
00 
00 
68 
00 
00 


$397  44 


85,548  02 
246  21 


4,200  39 


15,483  58 
3,809  95 


19,971  72 

11,934  32 

4,232  42 

11,720  46 


$269,754  89 
308,411  69 
250,000  00 
241,425  99 
251,997  67 
241,102  56 
258,378  19 
250,465  45 
210,890  38 
164,958  98 
194,993  79 
219,720  56 
244,910  43 
251,019  61 
265,587  02 
270,031  42 
242,584  32 
259,002  14 
275,709  20 
311,106  35 
369,912  24 
384,685  92 
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DETAIL   OF   EXPENDITURES. 

Budget  Form. 

A.  Personal  Service. 

1.     Permanent  employees     . 
3.     Unassigned 

B.  Service  Other  than  Personal. 

1 .  Printing     . 

2.  Postage 

3.  Advertising 

4.  Carfares    . 

5.  Cartage     . 

7.  Heating     . 

8.  Lights 
10.     Rents 

13.  Telephone 

14.  Motor  vehicles 

15.  Ambulance 
18.  Cleaning,  etc. 

21.  Snow 

22.  Medical     . 

23.  Veterinary 

35.  Fees,  services  of  venires 

36.  Boiler  inspection 

39.  General  plant  . 

40.  Harness,  etc.    . 

41.  Horseshoeing    . 

C.  Equipment. 

4.  Motor  vehicles 

7.  Furniture 

13.  Tools,  etc. 

16.  Uniforms  . 


repairs 


etc 


D.  Supplies 

1.  Office 

2.  Ice     .        .        . 

3.  Fuel  . 

4.  Hay  and  grain 

7.  Veterinary  supplies 

8.  Soaps,  etc. 

11.  Motor  vehicles 

13.  Chemicals 

16.  General  plant  . 

E.  Materials. 

1.     Building    . 

Carried  forward 


$216,755 

52 

253 

66 

9 

00 

102 

90 

32 

20 

148 

34 

1,103 

53 

1,037 

00 

12,334 

37 

10,100 

00 

13,086 

19 

218 

50 

204 

35 

2,080 

64 

185 

00 

28 

00 

16 

00 

13 

60 

99 

00 

40,091 

69 

38 

90 

372 

50 

1,880 

00 

13,148 

15 

982  98 

138  45 

653 

10 

1,963 

74 

47,933 

67 

650 

62 

2 

50 

2,057 

45 

105 

27 

139 

54 

736  48 

785 

33 

$369,488  17 

8 
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Brought  forward 
10.  Electrical 
13.     General  plant 

Special. 

6.  Military    . 

7.  Pension 

Total 


$369,488  17 

756  94 

64  96 


13,710  60 
665  25 

$384,685  92 


Expenditures  for  Public  Buildings. 

Rents    .... 

Salaries  (pay  rolls) 

Retired  laborers'  pension 

Retired  veterans'  pension 

Engineers,   firemen,   janitors  and  cleaning   (pay 

rolls) 

Mechanics  (pay  rolls) 

Telephone  operators  (pay  rolls) 

Cleaning  (exclusive  of  pay  rolls) 

Electric  light 

Gas       . 

Telephone    . 

Fuel      . 

Supplies 

Ice         .        .        . 

Teaming 

Printing  and  binding 

Postage 

Stationery    . 

Advertising 

Carfares 

Fees 

Boiler  inspection 

Heating,  Faneuil  Hall 

Gas  and  electric  fixtures 

Flags     .... 

Furniture  and  furnishings 

Auxiliary  fire  alarm    . 

Awnings 

Clocks  and  repairs 

Flag  repairs 

Furniture  repairs 

Removing  snow  from  roof 

Carpentry    . 

Electric  and  gas  work 

Elevator  repairs 

Granolithic  and  asphalt  work 

Carried  forward 


$8,950  00 

15,898  44 

304 

00 

361 

25 

165,106 

28 

10,055 

12 

9,804  75 

2,080 

64 

8,587 

84 

3,017 

10 

12,995  71 

44,656 

07 

4,403 

65 

1,954 

90 

1,103 

53 

9 

00 

102 

90 

640 

60 

32 

20 

148 

34 

13 

60 

89  00 

1,037 

00 

783 

29 

95 

29 

12,979 

62 

80 

00 

1,486 

85 

318 

00 

57 

00 

433 

00 

170 

00 

6,043 

33 

1,563 

94 

1,407 

05 

442 

63 

$317,211  92 
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Brought  forward 
I  [eating  and  ventilating    . 
Iron,  copper  and  wire  work 
Masonry      .... 
Painting       .... 
Glazing        .... 
Plastering  and  whitening 
Plumbing     .... 
Roofing  and  gutters  . 
Medical        .... 
Hardware     .... 
Wearing  apparel 
Miscellaneous 
Automobile 


s:;  17,2 11 
6,661 

92 
12 

3,113 
1,144 

3,778 
669 

44 
50 
18 
51 

94 

90 

6,400 
2,944 

28 

09 
58 
00 

55 

91 

132 

45 

402 

07 

2,203 

77 

$344,840  44 

Expenditures  for  Wardrooms. 

Rents 

$900  00 

Engineers,  firemen,  janitors  and  cleaning  (pay 

rolls) 

8,388  02 

Electric  light 

591  92 

Gas 

16  06 

Fuel 

2,929  45 

Supplies       .... 

114  81 

Boiler  inspection 

10  00 

Gas  and  electric  fixtures   . 

3  60 

Furniture  and  furnishings 

32  00 

Removing  snow 

15  00 

Carpentry 

720  70 

Electric  and  gas  work 

92  71 

Granolithic  and  asphalt  work 

51  00 

Heating  and  ventilating    . 

623  95 

Glazing 

22  46 

Plumbing 

488  81 

Roofing  and  gutters  . 

829  45 

Masonry 

201  55 

$16,041  49 

Expenditures  for  Armories. 

Rents $4,800  00 

Taxes 99  10 

Cleaning  (exclusive  of  pay  rolls)     ....  120  00 

Electric  lignt 593  18 

Gas 3,748  93 

Telephones 60  75 

Carried  forward $9,421  96 
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Brought  forward 
Fuel      .  '     . 
Water  rates 
Boiler  inspection 
Gas  and  electric  fixtures   . 
Furniture  and  furnishings 
Heating  and  ventilating    . 
Iron,  copper  and  wire  work 
Glazing 
Painting- 
Plumbing     . 
Roofing  and  gutters 
Rifle  practice 
Transportation   . 


$9,421  96 

2,033  07 

396 

11 

2 

00 

1 

92 

15 

75 

13  05 

44  40 

40 

29 

95 

06 

117 

95 

90 

31 

633 

50 

805 

23 

$13,710  60 

Expenditures  for  Ambulance  Station. 

Rent $250  00 

Drivers,  janitors  and  cleaning  (pay  rolls) 

7,756  57 

Electric  light 

125  39 

Gas       .... 

11  06 

Telephone    . 

90  48 

Fuel      .... 

338  15 

Supplies 

48  82 

Ice  and  food 

8  84 

Gas  and  electric  fixtures 

75 

Furniture  and  furnishings 

26  24 

Carpentry    .... 

85  44 

Plumbing     . 

37  48 

Roofing  and  gutters  . 

23  30 

Ambulance  repairs     . 

204  35 

Hay  and  grain    . 

650  62 

Horseshoeing 

372  50 

Harness  repairs  . 

38  90 

Medical  supplies 

2  50 

Veterinary  . 

16  00 

Wearing  apparel 

6  00 

$10,093  39 

Expenditures  of  County  Buildings. 

Rent      . .        .  $900  00 

Retired  pension  roll,  scrubwomen  .        .        .        .  312  00 
Engineers,  firemen,  janitors  and  cleaning   (pay 

rolls)                                 i 42,125  40 

Cleaning  (exclusive  of  pay  rolls)      .        .        .        .  319  00 


Carried  forward 


$43,656  40 
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Brought  forward 
Electric  light 
Gas      . 
Fuel      . 

Supplies 

Ice 

Teaming 

Boiler  inspection 

Gas  and  electric  fixtures 

Furniture  and  furnishings 

Awnings 

Clock  repairs 

Flag  repairs 

Furniture  repairs 

Lawns  and  grounds    . 

Carpentry    . 

Electric  and  gas  work 

Elevator  repairs 

Heating  and  ventilating 

Iron,  copper  and  wire  work 

Masonry 

Painting 

Glazing 

Plumbing 

Roofing  and  gutters 

Miscellaneous 

Plastering  and  whitening 


$■■13,056  10 

1,837  49 

332  56 

3,129  17 

569  36 

5  42 

38  00 

26  00 

58  62 

1,210  54 

847  45 

254  60 

9  00 

47  25 

930  80 

655  45 

176  32 

17  68 

400  83 

171  71 

556  50 

1,604  02 

146  00 

707  29 

341  80 

82  80 

42  60 

$57,855  66 


Expenditures  of  Suffolk  County  Courthouse. 

Electric  light 

Gas       .     "  . 

Fuel      . 

Supplies 

Ice 

Advertising 

Multigraphing 

Boiler  inspection 

Gas  and  electric  fixtures 

Flags    .... 

Furniture  and  furnishings 

Clock  repairs 

Furniture  repairs 

Carpentry    . 

Elevator  inspection    . 

Elevator  repairs 

Heating  and  ventilating 

Carried  forward 


$8,234  09 

30 

08 

22,481 

26 

4,365 

78 

473 

14 

33 

60 

26  95 

22 

00 

1,518  95 

7 

00 

13,451 

57 

67 

25 

276  25 

626 

86 

153 

95 

704 

24 

4,550 

15 

$57,023 

12 
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Brought  forward 
Iron,  copper  and  wire  work 
Masonry 
Painting 

Roofing  and  gutters 
Hardware     . 
Miscellaneous 
Blueprints    . 


$57,023  12 

349  08 

2,325  95 

874  16 

1,785  84 

290  89 

344  90 

34  56 


Expenditures  in  Detail  of  Special  Appropriations. 

Branch  Library,  West  Roxbury. 

Joseph  Rugo,  contractor  

Oscar  A.  Thayer,  architect 

Printing  Department,  City  of  Boston,  specifica- 
tions          

Charles  E.  Townsend,  blueprints    .        .        . 
Pierce  &  Cox,  temporary  radiator  .... 
City  Record,  City  of  Boston,  advertising 


Courthouse,  Forest  Hills. 

Coblo   &  Griffin,  contractor 

O'Connell  &  Shaw,  architects 

Printing  Department,  City  of  Boston,  specifica- 
tions          

C.  E.  Townsend,  blueprints 

City  Record,  City  of  Boston,  advertising 


Engine  31  and  Police  Division  8  Building 

Michael  Seretto,  contractor 

Maginnis  &  "Walsh,  architects         .... 
Printing  Department,  City  of  Boston,  specifica- 
tions  

C.  E.  Townsend,  blueprints 

John  T.  Scully,  Inc.,  borings 

City  Record,  City  of  Boston,  advertising 


Faneuil  Hall  Market,  Improvements. 
Acme  Ventilator  Corporation,  metal  awnings 
Joseph  A.  Nelson  Company,  wire  work 


$63,028  50 

EtIATIONS. 

$41,256  87 
2,706  45 

382  60 

102  00 

88  00 

13  05 

$44,548  97 

$33,088  75 
7,202  66 

533  30 

226  80 

25  80 

$41,077  31 

/• 
$7,225  00 
6,075  75 

867  65 

273  00 

207  00 

17  80 

$14,666  20 

$1,300  00 
997  00 

Carried  forward 


$2,297  00 


Public  Buildings    Department. 
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Brought  forward         .        . 
James  A.  Glass,  new  entrance 
Thomas  W.  Byrne,  electric  work     . 
M.  S.  Fratus  &  Co.,  plumbing 
W.  A.  Murtfeklt  Company,  asphalt  work 
J.  C.  E.  Gramstorff,  carpentry 
M.  E.  Sheehan,  typewriting  specifications, 
City  Record,  City  of  Boston,  advertising 


Municipal  Building,  Hyde  Park. 

C.  S.  Cunningham  &  Sons  Construction  Company, 
contractors      

Desmond  &  Lord,  architects 

Progressive  Multigraphing  and  Printing  Com- 
pany, furniture  specifications       .... 

City  Record,  City  of  Boston,  advertising 

C.  E.  Townsend,  furniture  blueprints     . 


Municipal  Building,  Old  Ward  12. 

Michael  Seretto,  general  contractor 

J.  A.  Schweinfurth,  architect  .        .        . 

William  H.  Welch  &  Co.,  heating  contractor 

W.  G.  Cornell  Company,  plumbing  contractor     . 

National  Electric  Construction  and  Supply  Com- 
pany, electrical  contractor 

Printing  Department,  City  of  Boston,  specifica- 
tions          

John  A.  Guiney,  clerk  of  works 

Charles  E.  Townsend,  blueprints    . 

City  Record,  City  of  Boston,  advertising 

P.  E.  Cleary,  excavating  .... 


5,297  00 
986  00 
974  10 
186  00 
173  64 
165  93 
67  26 
34  10 

1,884  03 


$257,417 
8,713 

99 
32 
14 


96 
20 

68 
25 
52 


$266,277  61 


$204,154  75 

19,645 

93 

16,257 

10 

5,244 

50 

3,910  00 

1,466 

29 

759  44 

580  48 

76 

15 

55 

70 

$252,150  34 


Old  State  House,  Repairs,  Etc. 

M.  J.  Doherty,  carpenter 

Joseph  A.  Nelson  Company,  roofing 

Boston  Automatic  Fire  Alarm  Company,  auto, 

matic  fire  alarm 

T.  E.  McCarthy,  electric  work        .        .        .        . 
George  H.  Walsh,  painting 

Carried  forward 


$3,257  51 
2,779  54 

945  00 
898  01 
843  00 


$8,723  06 
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Brought  forward 

George  H.  Craffey  Company,  plastering 

P.  E.  Cleary,  removing  dirt     .... 

E.  J.  McGrath,  plumbing         .... 

G.  C.  Buckminister,  resetting  glass 

Boston  Cleaning  Company,  washing  floors,  etc 

Stephen  Gardella,  masonry      .... 

Brockway-Smith  Corporation,  window  sash 

Krohn  &  Harrington,  repairing  looks 

Progressive   Multigraphing   and   Printing   Com 

pany,  specifications 

M.  E.  Sheehan,  specifications  .... 
Boston  Iron  Company,  safety  treads 
William  H.  Donovan,  lettering 
City  Record,  City  of  Boston,  advertising 


Police  Station  2  —  Site  and  Plans 
Central  Wharf  and  Wet  Dock  Corporation  . 


$8,723 

06 

1,460 

00 

468 

20 

270 

20 

176 

40 

75 

00 

76 

90 

55 

00 

36 

50 

36 

18 

26 

80 

24  35 

20 

70 

15 

80 

$11,465  09 

.   $89,000  00 

Superior  Court,   Civil  Session,   Clerk's  Office,  Alterations  and 

Furnishings. 

Art  Metal  Construction  Company,  contractors     .      $35,744  02 
Desmond  &  Lord,  architects 1,880  46 


$37,624  48 


Wayfarers'  Lodge,  Improvements. 

Michael  Seretto,  contractor 

Newhall  &  Blevins,  architects         .        .        .        . 
Printing  Department,  City  of  Boston,  specifica- 
tions          T       .        .        . 

C.  E.  Townsend,  blueprints      .."... 
City  Record,  City  of  Boston,  advertising 


$36,460  75 
4,007  31 

306  35 
95  00 
20  30 


,889  71 


Hospital,  Charles  Street  Jail 

Langan  &  Shaw,  contractors    . 
Desmond  &  Lord,  architects    . 
William  W.  Drummey,  clerk  of  works   . 
City  Record,  City  of  Boston,  advertising 
C.  E.  Townsend,  blueprints 


$52,327  94 

2,250  87 

1,597  78 

6  00 

139  48 

$56,322  07 


Public  Buildings  Department. 
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Following  is  a  statement  showing  buildings  from  which 
rent  has  been  received  during  the  past  year,  also  income 
from  other  sources,  together  with  the  amounts,  all  of 
which  are  in  charge  of  this  department: 


Wardrooms 

Faneuil  Hall    . 

Old  State  House     . 

Produce  Exchange 

Rooms,  Quincy  Hall 

Smith  School  . 

Franklin  School  lot 

Town  Hall,  Brighton 

Municipal  Building,  South  Boston 

Municipal  Building,  Roslindale   . 

Old  Fire  House,  B  and  Athens  streets 

Site  of  Police  Station  No.  2 

News  stand,  Annex 

Thomas  Street  School    . 

Station  7,  East  Boston 


Charging  batteries  for  New  England 
Telephone  and  Telegraph  Company, 

Sale  of  paper 

Income  on  French  Fund 
Commission  on  telephone  tolls     . 
Penalty  on  delivery  of  coal  . 

Armories : 

Rents  from  Commonwealth 


$603  00 

455  00 

100  00 

6,459  60 

9,059  05 

1  00 

1,239  57 

1  00 

2,020  00 

83  00 

165  00 

1,770  00 

299  88 

1  00 

2  00 


$81 

76 

84 

05 

120  00 

556 

23 

2 

32 

$22,259  10 


844  36 


3,900  00 


$27,003  46 
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LIST    OF   EMPLOYEES. 

The  following  is  a  list  of  employees  in  the  department 
on  January  31,  1922: 


1  Superintendent. 

1  Chief  clerk. 

2  Clerks. 

1  Inspector. 

1  Inspector  of  steamheating. 
1  Wire  inspector   and   elec- 
trician. 
1  Superintendent  of  janitors. 
1  Steamfitter. 

1  Inspector  of  metal  work. 

2  Carpenters. 
1  Locksmith. 

1  Chief  engineer. 
5  Engineers  and  assistant  en- 
gineers. 


11  Firemen  and  oilers. 
1  Furniture  polisher. 

12  Chief  janitors  and  custo- 

dians. 
1  Janitor-engineer. 
1  Assistant  chief  janitor. 
35  Janitors,  laborers,  etc. 
1  Chief  elevator  operator. 
8  Elevatormen  and  elevator 

attendants. 
10  Telephone  operators. 
6  Matrons. 
81  Janitr esses   and   women 
cleaning. 
6  Women  washing  towels. 


5  Drivers. 


2  Custodians. 
16  Janitors. 
9  Women  cleaning. 


Ambulance  Station. 

1  Woman  cleaning. 


County  Buildings. 

5  Firemen. 
4  Watchmen. 


Respectfully  submitted, 

Fred  J.  Kneeland, 
Superintendent  of  Public  Buildings. 


Public  Buildings  Department. 
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Public  Buildings. 


Hi  ii.mxcs. 


Local  ion. 


Number 
of  Feel 

in  I. hi . 


Remarks, 


City  Hall 

City  Hall  Amies . 


Faneuil    Hall   and    market    under 
same. 

Quincy  Market,  house  and  hall  over 
same. 

Old  State  House 

Curtis  Hall 

Old  Armory  Building 


School  street 

Court  square 

Faneuil  I  [all  square. . . . 

X  i>  r  t  h    and   S  o  u  t  li 
Market  streets. 

State  street 

South  street 

Maverick  street 


Charity   Building   and   City   Tem- 
porary Home. 

New  City  Building 


City  Building. 


Town  Hall . 


Wayfarers'  Lodge 

Municipal  Building,  Ward  12. 

Old  Franklin  Schoolhouse. . . . 
Old  Cross  Street  Schoolhouse. 
Fuel  House 


Chardon  street . . 


Washington  and  Nor- 
folk streets,  Dor- 
chester. 

Washington  and  Rich- 
mond streets,  Dor- 
chester. 

Washington  street, 
Brighton. 


Hawkins  street. 


Vine     and     Dudley 
streets. 


Washington  street . 


Cross    street,    Charles- 
town. 

Main    street,    Charles- 
town. 


Library  Building. 


Westerly  Hall. 


Smith  Schoolhouse 

Wardroom,  Ward  18 

Old  Winthrop  Schoolhouse. . . 

Wardroom  Ward  13 

Municipal  Building,  Ward  17. 


Thomas  Street  Schoolhouse. 
Ambulance  Station 


Centre      street,      West 
Roxbury. 


Joy  street 

Meeting  House  Hill. 
Bunker  Hill  street.  . 

Elmwood  street 

Columbia  road 


Thomas  street . . 
National  street. 


25,915 

15,175 
8,460 

27,400 

4,239 

49,907 

4,337 

19,962 
12,930 

11,640 

9,626 

9,509 
11,592 

11,471 
1,708 
2,430 


5,644 
4,624 


7,927 

5,000 

13,242 

10,954 
3,523 


Occupied  by  city  offices. 

(  )ccii|>icil   liv  city  (iH'iivs. 


Leased  to  Bostonian  Society. 

Gymnasium,  showers,  etc. 

Wardroom  2  in  this  building; 
upper  part  occupied  by  Post 
159,  G  A.  R.,  and  L.  S.  W.  V. 
temporary  quarters. 

Boiler  and  storehouse  on  lot. 


Used    as     branch     library     and 
Wardroom  21. 


Used  as  branch  library. 


Wardroom  26  in  this  building; 
other  room  leased  to  Post  92, 
G.  A.  R. 


Wardroom,  branch  library  and 
gymnasium  and  shower  baths 
in  this  building. 

Wardroom  6,  Posts  15  and  7, 
G.  A.  R.,  in  this  building. 

Occupied  by  Col.  F.  B.  Bogan 
Camp,  No.  14,  L.  S.  W.  V. 

First  floor  used  for  storage  of 
fuel  by  Fire  Department; 
upper  floor  leased  to  Post  149, 
G.  A.  R. 

On  lot  with  Curtis  Hall,  occupied 
as  a  branch  library. 

Public  library  branch  in  this 
building. 

Leased  to  Post  134,  G.  A.  R. 

On  lot  with  Mather  Schoolhouse. 

Wardroom  4  and  gymnasium. 

Unoccupied. 

Wardroom,  branch  library,  swim- 
ming pool  and  gymnasium  in 
this  building. 

Leased  to  Boston  Post  200, 
G.  A.  R. 

On  land  leased  from  Carney 
Hospital;  lease  expired  Novem- 
ber 28,  1919. 
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PUBLIC  BUILDINGS.— Concluded. 


Buildings. 


Location. 


Number 
of  Feet 
in  Lot. 


Remarks. 


Municipal  Building,  Ward  5 ....  . 

Courthouse  and  Police  Station .  .  . 

Land    and    Buildings,  Ward  6 .  .  . 

Municipal  Building,  South  Boston, 

Courthouse  and  Police  Station.  .  .  . 

Old  Police  Station  6 

Old  Police  Station  7 

Rifle  Range 

Rifle  Range 

Municipal  Building,  Roslindale 

Old  Chemical  Engine  House 

Old  Ladder  House  No.  5 

Land  and  Buildings 

Old  Chemical  Company  8 

Land  and  Buildings 

Municipal  Building 


Corner  Oak  and  Tyler 
streets. 

Meridian    street,    East 
Boston. 

West    Brookline    street 
and  Shawmut  avenue 


East  Broadway. 
City  square .... 


West  Broadway. 
Meridian  street . 


Woburn,  Mass 
Wilmington,  Mass. 


Washington    and    Ash- 
land streets. 

Eustis  street 


Fourth     street,     South 
Boston. 

Tower  and  Washington 
streets. 

B  and  Athens  streets. .  . 


Arch  street 

River  street, Hyde  Park. 


6,111 
13,616 
13,483 
21,250 

8,246 

4,253 

3,777 

53.3acres 
57  acres 
16,000 

1,790 

8,169 

13,266 

1,800 

3,862 
29,077 


Wardroom,  branch  library,  baths 
and  gymnasium  in  this  building. 

Occupied  as  Municipal  Court  and 
Police  Station. 

Proposed  new  Municipal  Build- 
ing. 

District  Court,  branch  library, 
showers,  and  assembly  hall. 

Occupied  by  District  Court  and 
Police  Station. 

Not  in  use. 

Leased  to  East  Boston  Branch, 
Red     Cross.     Transferred     to 
this  department  December  23, 
1913. 

Not  in  use. 

Not  in  use. 

Wardroom,  branch  library  and 
gymnasium. 

Transferred  to  this  department 
January  16,  1917.  Leased  to 
Roger  Wolcott  Camp,  U.  S. 
W.  V. 

Upper  part  leased  to  Post  32. 


Proposed  site,  Courthouse,  Forest 
Hills. 

Not  in  use;  transferred  to 
Public  Buildings  Department 
January  8,  1918. 

First  floor  temporarily  leased. 

Auditorium,  wardroom,  gymna- 
sium and  baths. 


County  Buildings. 


Buildings. 

Location. 

Number 
of  Feet 
in  Lot. 

Remarks. 

Courthouse,  Pemberton  square .... 

Pemberton  square 

87,035 

Three  buildings. 

130,740 
18,580 

Three  buildings. 

G.  A.  R.  Post  in  building. 

Municipal  Court,  Southern  District, 

Roxbury  street 

Municipal  Court,  West  Roxbury. .  . 

Station  House  13 

9,701 

Municipal  Court,  Brighton 

Washington  street 

53,980 

Municipal  Court,  Dorchester 

Station  House  11 

7,500 

North  Mortuary 

North  Grove  street .... 

11,792 

Public  Buildings  Department. 
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In  addition  to  the  foregoing  the  following  were  leased  or  rented 
by  the  department  for  city  offices,  etc. : 


Location  of  Buildings. 


Kent  per  Annum. 


Number  of 
I  ,'oums. 


Occupied  by 


73  Tremont  street .  . 
274  Boylston  street . 


$9,350  per  year. 
S900  per  year . . 


13 
3 


Law  Department,  730  to  742,  inclusive. 
.Medical  Kxaminer. 


Wardrooms. 
The  following  list  will  show  the  location  of  the  various 
wardrooms  in  the  city  and  whether  in  city  buildings  or 
in  hired  buildings,  and  rent  paid  for  same  during  the 
year  : 


Ward. 


City  or  Rent. 


Name  of  Building. 


Location. 


City  building, 


8. 

9. 
10. 
11. 
12. 
13. 
14. 
15. 


16. 
17. 
18. 
19. 
20. 
21. 
22. 
23. 
24. 
25. 
26. 


$300  per  year, 
City  building, 


City  building, 


City  building, 


City  building, 
per  year, 


City  building, 


No  wardroom. 

Armory  Building 

Bunker  Hill  Grammar  Schoolhouse, 

Old  Winthrop  Schoolhouse 

Municipal  Building 

Old  Franklin  Schoolhouse 

No  wardroom. 
No  wardroom. 

Maynard  Hall 

Municipal  Building 

No  wardroom. 

Municipal  Building 

Old  Gymnasium 

No  wardroom. 
No  wardroom. 
No  wardroom. 

Municipal  Building 

Wardroom  Building 

No  wardroom. 
No  wardroom. 

City  building 

Minton  Hall 

Municipal  Building 


Maverick  street. 
Baldwin  street,  Chsn. 
Bunker  Hill  st.,  Chsn. 
Oak  and  Tyler  streets. 
1151  Washington  street. 


245  D  street. 
Broadway,  South  Boston. 

Dudley  and  Vine  streets. 
Elmwood  street. 


No  wardroom. 
Old  Town  Hall. 


Upham's  Corner. 
Meeting  House  Hill. 


Washington    and    Norfolk 

streets. 
Forest  Hills. 

Roslindale. 

River  street   and   Central 
avenue,  Hyde  Park. 


Washington  st.,  Brighton. 


20 


City  Document  No.  21. 


City  scales  as  follows,  viz. : 

North  scales,  Haymarket  square. 

South  scales,  City  Stables  Yard,  Albany  street. 

Roxbury  scales,  Eustis  and  Mall  streets. 

East  Boston  scales,  Liverpool  street.  (Sold  to  Hodge 
Boiler  Works,  June  16,  1910.) 

West  Roxbury  scales,  Centre  and  La  Grange  streets. 
(Removed  by  Street  Department  in  1902.) 

Jamaica  Plain  scales,  Centre  street  and  Starr  lane. 


Armories. 

The  following  list  will  show  the  locations  and  rents  of 
the  armories,  February  1,  1921,  in  charge  of  this  de- 
partment: 


Occupied  by 

Rent 
per  Annum. 

Location  of  Armory. 

2d  Separate  Battalion  N.  G 

Company  A,  First  Corps  of  Cadets 1 

B,  First  Corps  of  Cadets 

C,  First  Corps  of  Cadets 

"         D,  First  Corps  of  Cadets 

City  building. 
$4,800 

Engine  House  No.  4,  Bul- 
finch  street. 

130  Columbus  avenue. 

Public  Buildings  Department. 
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ITEMIZED    EXPENDITURES    FOR    EACH    ARMORY    BUILDING    FOR 

YEAR    1921-1922. 

ARMORIES. 


First  Corps 
Cadets. 


Ancient  and 

Honorable 

Artillery  Co. 


Co.  L, 

Sixth 
Regiment. 


Rifle 
Practice. 


Toli.l. 


Rents 

Taxes 

Cleaning  (exclusive  of  pay  rolls). 

Electric  light 

Gas 

Telephones 

Fuel 

Water  rates 

Boiler  inspection 

Gas  and  electric  fixtures 

Furniture  and  furnishings 

Heating  and  ventilating 

Iron,  copper  and  wire  work 

Painting 

Glazing 

Plumbing 

Roofing  and  gutters 

Rifle  practice 

Transportation 


$4,800  00 


3,691  64 


2,033  07 
396  11 


S259  49 


5  08 
46  90 


$120  00 

333  69 

57  29 

60  75 


2  00 
1  92 
15  75 
13  05 
44  40 
95  06 
35  21 
71  05 
90  31 


$99  10 


633  50 
805  23 


$4,800  00 

99  10 

120  00 

593  18 

3,748  93 

60  75 

2,033  07 

396  11 

2  00 

1  92 

15  75 

13  05 

44  40 

95  06 

40  29 

117  95 

90  31 

633  50 

805  23 


$10,920  82 


$311  47 


$940  48 


$1,537  83 


$13,710  60 
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ITEMIZED  EXPENDITURES  FOR  EACH  PUBLIC  BUILDINQ  FOR  YEAR  1921-1922. 


a 

C 

.  s  s 

p 

w 

O 

X 
01 

c 
a 
< 

"5 

s 
>, 

6 

to 
a 

'3 

a 

c 

0 

6 

V 

V 

a 
o 
■a 

G 
X 

a> 

c 
a 
< 

1 

bo 

c 

2  ■ 

"3  o> 

co  E 

'G  v 
S 

M 

o 

$ 

IS 

d 
d 
oj 

3 

m 

O 

« 
o 
a 

o 

bD 

-a 
o 

*J 

'£ 

s 

S3 

1 
IS 

ai 

3 
O 

X 

-D 
O 

"I 

a 
'3 

O1 

bo 
a 

2  d 

'3*1 
co  8 

"3™ 

■-■3 

.Sd 
G  o 

S 

BO 

B 

3  .; 

5-3 

II 

'3J 

§ 

bo 

a 
H3 

'3jm 
CO  ^ 

"rtd, 

.?« 

M  . 

'3« 
C0  a 

aE 
'5  3 
's^ 

s 

>, 

t: 
o 
-c 

Kt 

■8  3 

or/3 

o 

City  Building, 
Washington  and 
Norfolk  Streets, 
Dorchester. 

bo 
a 
■3 

'32-s 
CO  §  $ 

"3  >,^ 

fee 

ii 

2 

aj  ^ 

oio 
In 

a  o 
-DCQ 

5 

d 

X 

3 
O 

to 

a 

|9 

.S'3 

2C0 

h 

1. 0 

■071 

0 

■5 
m 

5 

II 
.3 '-3 

"CO 
% 

^2 

S3 

0  — 
0  a 

£3 
oto 

3 

H 

0 

3 

w 

Of 

e 
= 

Si 

c 

< 

0 
H 

$8,950  00 

15,898  44 

361  25 

304  00 

165,106  28 

10.055  12 

9,804  75 

2,080  64 

8,587  84 

3,017  10 

12,995  71 

44,656  07 

4,403  65 

1.954  90 

1,103  53 

9  00 

102  90 

640  60 

32  20 

148  34 

13  60 

89  00 

1,037  00 

783  29 

95  29 

12,979  62 

80  00 

1,486  85 

288  00 

30  00 

57  00 

433  00 

170  00 

6,043  33 

1,563  94 

$250  00 

S15.89S  44 
361  25 
304  00 

$9,200  00 

15.898  44 

361  25 

Engineers,  firemen,  janitors  and  cleaning  (pay  roll) .. 

$21,467  34 

$78,191  56 

$7,735  52 

$1,478  33 

$4,451  72 

$4,667  52 

$6,741  12 

$86  28 

$12,729  52 

$2,258  33 

$10,699  52 

$13,351  52 

$1,248  00 

7,756  57 

304  00 

$10,055  12 

172.862  85 

S9.804  75 

10,055  12 

1.573  84 

330  00 
1,391  14 

34  30 
383  31 

120  00 

1,603  10 

17  79 

$17  50 

$5  00 

9,804  75 

618  44 

$45  15 
53 

$15  14 

63  79 

288  85 

2,122  71 

566  89 
721  54 

469"  35 

458  69 
95 

2,241  27 
24  51 

125  39 

11  06 

90  48 

338  15 

48  82 

8  84 

2,080  64 

571  79 

12,995  71 

22  35 
320  85 
539  90 

21,939  52 
1.242  45 
1.403  00 

2,020  21 
72  04 

709  15 

5,852  49 
120  51 

966  90 
123  77 

2,413  37 
49  21 

1,534  49 
22  44 

2,229  91 
78  21 

$1,124  84 

*8  42 

4.691  95 
261  73 

1,150  89 
2  87 

44  33 

2,056  82 

4,452  47 

1,963  74 

1,103  53 

9  00 

102  90 

640  60 

32  20 

148  34 

13  60 

89  00 

1,037  00 

784  04 

95  29 

13,005  86 

80  00 

1.486  85 

288  00 

12  00 
1,103  53 

9  00 
102  90 
640  60 
32  20 
148  34 

13  60 

22  00 

5  00 

17  00 

2  00 

5  00 

4  00 

10  00 

2  00 

10  00 

12  00 

1,037  00 

256  45 

450  23 

2  80 

4  75 

2  48 

25  18 

8  35 

15  45 

8  72 

8  88 

75 

95  29 

195  87 

27  50 

2,070  58 
40  00 

1.053  89 
27  00 

9,762  50 

67  90 

19  00 

12  22 

12  00 

54  95 

115  00 

1  35 

424  25 

43  00 

99  00 

$19  50 

55  00 

26  24 

$40  00 

32  80 

164  47 

9  00 

220  69 
212  50 

6  00 

4  00 

$35  00 
30  00 

5  00 

4  50 

28  00 
209  75 

80  00 

415  88 

166  60 

1,239  49 

29  00 

57  00 

433  00 

170  00 

6,128  77 

1,563  94 

1,407  05 

208  25 

15  00 

25  00 

30  00 
1,174  00 

35  00 

488  53 
871  81 

2.335  25 
474  83 
167  56 

105  20 
36  70 

4  45 

244  35 

$105  94 
11  25 

$21  30 

222  66 
2  75 

90  49 

155  21 

3  25 

5  85 

29  34 

308  40 

74  12 

93  07 

85  44 

. 

240  00 
160  54 
163  88 
98  30 

202  63 

442  63 

326  46 
116  99 
67  50 
1,574  49 
99  18 

1,457  79 

1,080  IS 

664  85 

873  60 

30  51 

311  77 
306  35 
205  80 
345  00 
22  32 
94  90 
250  68 
361  75 

10  63 

2,935  45 

378  02 

23  00 

466  44 
29  97 

19  96 

97  00 

245  17 

1  64 

815  28 
46  40 

107  92 

2  07 
9  42 

71  55 
499  80 

16  94 

6,661  12 
3,113  44 

38  50 

846  76 

13  50 

3,113  44 
1,144  50 
3,778  18 
669  51 
94  90 
6,400  09 
2.944  58 

36  00 
61  66 

109  49 
133  93 

35  65 
43  97 

294  00 

10  15 
7  86 

3,778  18 

5  13 

31  02 

3  36 

50  66 

47  00 

23  66 

92  31 

94  90 

546  11 
310  00 

2,696  32 
243  75 

273  39 
586  31 

44  70 
227  61 

73  46 

65  37 

465  12 
294  52 

318  79 
144  92 

598  22 

35  43 
88  15 

30  90 

487  20 
92  00 

56  33 

51  10 

187  66 
69  55 

175  95 
149  16 

38  41 
92  70 

56  05 

97  46 

37  48 
23  30 

204  35 
650  62 
372  50 

38  90 

$97  90 

$37  70 

2,967  88 

204  35 

650  62 

372  50 

38  90 

28  00 

28  00 

28  00 

2  50 
16  00 

2  50 

16  00 

30  51 

4  90 
132  45 
177  00 

50 

20  00 

55  91 

132  45 

402  07 

2,203  77 

55  91 

6  00 

13S  45 

208  00 
2,203  77 

11  58 

3  39 

2  10 

402  07 

A   .nobile 

2,203  77 

Totals 

$21,093  13 

$33,154  95 

$125,280  16 

$9,486  11 

$22,800  46 

$10,055  12 

$12,144  41 

$50  13 

$2,354  23 

$487  16 

$164  28 

$2,299  48 

$11,234  16 

$3,012  60 

$14,423  90 

$9,658  22 

$118  53 

$18,842  46 

$4,699  68 

$97  90 

$37  70 

$1,229  26 

$22,084  96 

$1,502  42 

$190  99 

*$906  36 

$3,615  98 

S344.S40  44 

$10,093  39 

$354,933  83 

$65 

00 

*  45  Arch  street  and  Hawley  place;  Thomas  Street  Schoolhouse;  City  building,  Washington  and  Richmond  streets,  Dorchester;  Old  Police  Station  No.  6;  Old  Ladder  House,  Fourth  street. 
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ITEMIZED   EXPENDITURES   FOR   EACH   COUNTY   BUILDING    FOR   YEAR    1921-22. 
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Superintendent's 
Office. 

"3 
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$900  00 

$900  00 

$312  00 

312  00 

Engineers  firemen  janitors  and  cleaning  (pay  roll).. 

$1,716  00 

$6,687  52 

$1,924  00 

$4,468  36 

$16,035  52 

$8,982  00 

$2,312  00 

64  00 

7  60 

52  58 

42,125  40 
319  00 

255  00 

47  68 

$8,234  09 

30  08 

22,481  26 

4,365  78 

473  14 

9  13 

202  66 

78  60 
14 

119  72 

649  16 

7  34 

2,243  76 

145  04 

$722  94 
272  50 
633  33 

1,837  49 

OftQ                                                                

332  56 

252  08 
40  00 

3,129  17 

125  97 
5  42 
8  00 

79  00 

127  35 

18  45 

$33  55 

569  36 

5  42 

4  00 

8  00 

2  00 

16  00 

38  00 

33  60 

26  95 

22  00 

1,518  95 

7  00 

13,451  57 

8  00 

4  00 
7  07 

10  00 
3  42 

10  00 
36  45 

2  00 
4  60 

26  00 

7  08 

58  62 

Flags              

Furniture  and  furnishings 

35  00 
135  99 

188  30 

41  75 

163  80 

133  55 

287  16 

266  91 
130  55 

90  80 
9  00 

10  00 

367  58 
227  70 

64  63 

154  57 
24  30 

1,210  54 

847  45 

67  25 

254  60 

9  00 

276  25 

5  00 

21  50 

10  75 

47  25 

930  80 

930  80 

626  86 

28  25 

55  22 

93  43 

451  23 

2  50 

24  82 
18  83 

655  45 

1  70 

155  79 

176  32 

Elevator  inspection 

153  95 

704  24 
4,550  15 

349  08 
2,325  95 

874  16 

17  68 
147  31 

17  68 

80  16 

7  50 
61   76 

53  16 
24  60 

19  81 

85  35 

399  45 

50  88 

42  01 

400  83 

171  71 

157  05 

515  00 

41   16 

143  05 

556  50 

574  52 
23  57 
29  15 

514  50 

2  72 

11  95 

1,604  02 

Glazing 

19  55 
50  83 

59  00 
360  40 
295  45 

146  00 

Plumbing 

24  34 

87  57 
46  35 

707  29 

1,785  84 
290  89 
344  90 

341  80 

Hardware 

6  85 
42  60 

75  95 

82  80 

Plastering  and  whitening 

42  60 

Blueprints 

34  56 

$63,028  50 

$3,273  54 

$8,208  69 

$3,184  68 

$6,352  79 

$21,430  74 

$9,049  13 

$2,763  12 

$1,204  38 

$2,043  04 

$312  00 

$33  55 

$57,855  66 
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ANNUAL   REPORT 


OF    THE 


PUBLIC  BUILDINGS  DEPARTMENT 


FOR   THE   YEAR    1922-23. 


Boston,  February  15,  1923. 

Hon.  James  M.  Curley, 

Mayor  of  the  City  of  Boston: 

Dear  Sir, —  In  accordance  with  section  24,  chapter  3 
of  the  Revised  Ordinances  of  1914,  I  submit  the  follow- 
ing as  the  annual  report  of  the  Public  Buildings  Depart- 
ment for  the  year  ending  January  31,  1923. 

The  following  is  a  statement  showing  the  assessed 
value  of  land  and  buildings  in  the  care  and  custody  of  the 
department,  together  with  the  amount  expended  for 
repairs  and  alterations,  and  percentage  cost  of  same, 
based  on  the  assessed  valuation  of  the  buildings: 


Land  and 
Buildings. 


County 
Buildings. 


Suffolk 
County 
Courthouse . 


Total  assessed  value  of  land  and  build- 
ings, April  1,  1922. 

Value  of  buildings 


Amount  of  expenditures  for  repairs  and 
alterations,  1921-22. 

Per    cent    on    assessed     valuation     of 
buildings. 


$10,138,100  00 

3,076,300  00 
66,308  97 

2iVb  of  1% 


$601,400  00 

447,400  00 
6,123  75 

138      nf    1   <V* 


$4,481,000  00 

3,349,600  00 
12,849  02 

i¥o  of  1% 


Part  of  five  buildings  occupied  by  Police  Department. 

Boston  City  Messenger 


2  City  Document  No.  21. 

This  department  has  the  care  and  custody  of  the 
following  buildings: 

City  Hall;  City  Hall  Annex;  Courthouse  and  Police 
Station,  East  Boston;  Ward  4  Building,  Charlestown; 
Municipal  Building,  Charlestown;  Quincy  Market; 
Faneuil  Hall  and  Market;  Old  State  House;  Municipal 
Building,  Oak  and  Tyler  streets;  Municipal  Building, 
Dudley  and  Vine  streets;  Municipal  Building,  Hyde 
Park;  Municipal  Building,  Roslindale;  Municipal  Build- 
ing, South  Boston;  Municipal  Building,  Uphams  Corner; 
City  Building,  Codman  square,  Dorchester;  City 
Building,  Washington  and  Richmond  streets;  Curtis 
Hall  Gymnasium  and  new  Library  Building,  Jamaica 
Plain;  Thomas  Street  Schoolhouse;  Old  Franklin 
Schoolhouse  and  all  other  buildings  in  use  for  city  offices, 
market  purposes,  halls  for  public  meetings  and  the 
several  county  buildings;  also  hired  buildings  or  parts 
of  same  used  for  city  offices,  county  purposes,  ward- 
rooms, armories,  etc. 

The  following  buildings  or  parts  of  same  were  hired 
for  municipal  purposes: 

For  Offices: 

730-742  Tremont  Building. 
For  Armories: 

130  Columbus  avenue,  First  Corps  of  Cadets. 
For  Wardrooms: 

Maynard    Hall,    Ward    9.     (Lease   began    September    1, 
1911.)     Minton  Hall,  Forest  Hills,  Ward  22. 
For  Ambulance  Station: 

15  National  street.     (Ground  lease.)     Land  held  on  lease 
made  for  twenty  years;  expired  on  November  28,  1919. 
Not  renewed  up  to  present  time. 
For  County  Purposes: 

274  Boylston  street,  for  Medical  Examiner. 

The  ambulance  station  is  located  on  National  street, 
South  Boston,  on  land  leased  from  the  Carney  Hospital. 
The  station  is  open  day  and  night  and  answers  calls  at 
any  hour  and  in  any  section  of  the  city  for  persons 
desiring  treatment  at  the  Carney  and  other  hospitals. 


Number  of  accident  cases  during  year  .  .  .  .  173 
medical  cases  during  year  .  .  .  .  287 
surgical  cases  during  year        .        .        .       ..       270 

730 


U 


Public  Buildings  Department. 


3 


Number  transferred  to  Carney  Hospital 


City  Hospital 

Long  Island  (to  boal  I 

Lying-in  Hospital 

Psychopathic 

Tewksbnry,  Mass.,  Hospital  (to 

train) 

Children's  Hospital 

Soldier's  Home,  Chelsea 

Peter  Bent  Brigham  Hospital 

Holy  Ghost    . 

Commonwealth 

Austin  Farm  . 

Hartley  Hospital 

Beth  Israel     . 

New  England  Hospital  for  Wo 

men  and  Children.    . 
Boston  Sanitarium.  Mattapan 
Parker  Hill  Hospital 
Salvation  Army     . 
Huntington  Hospital 
Relief  Station 
Eye  and  Ear  Infirmary 
Dispensary 
Homcepathic 
Marine  Hospital    . 


402 

195 

34 

25 

17 

14 

11 

9 

3 

2 
2 
2 
2 
2 

1 
1 

1 
1 
1 
1 
1 
1 
1 
1 

730 


The  schedule  on  the  following  page  will  show  cost  oi 
maintenance  of  the  ambulance  station,  the  total  number 
of  patients  carried  and  average  cost  of  transportation 
for  each  patient  for  the  past  twenty-three  years. 
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Year. 

Cost  of 
Maintenance. 

Total  Number 

of  Patients 

Carried. 

Average  Cost 

for  Each 

Patient  Carried. 

$3,856  07 
6,241  78 
7,388  33 
6,224  78 
6,569  83 
6,920  16 
6,489  68 
6,793  75 
6,329  53 
6,495  03 
5,802  87 
7,120  62 
6,750  34 
7,598  79 
5,716  77 
6,537  99 
6,788  98 
7,306  29 
8,227  64 
9,071  00 
10,569  85 
10,093  39 
22,421  73 

394 

636 

736 

765 

653 

648 

637 

768 

830 

815 

708 

789 

844 

778 

640 

646 

593 

678 

539 

696 

733 

705 

730 

$9  78 

9  81 

10  03 

8  13 

10  06 

10  68 

10  18 

8  84 

7  62 

7  96 

8  19 

9  02 

8  00 

1913                        

9  77 

1914                          

8  93 

1915                          

10  12 

1916          

11  45 

1917 

10  77 

1918     

15  26 

1919     

13  03 

1920 

14  42 

1921 

14  32 

1922 

30  71 

Requests  for  the  use 
merits  were  received  as 

From  City  Hospital  Depai 
"     Institutions  Registry 
"     Health  Department 
"     District  Nursing  Ass 

Carrried  forward 

*  Nine  months. 

of  the  amb 
follows : 

'tment 
ition  Depart 

ociation 

ulance  by  c 
ment 

■ity  depart- 

195 

.     •  .         50 

.        .         25 

15 

.       285 

Public  Buildings  Department. 


Brought  forward 

From  Soldiers'  Relief  Department 

"     Red  Cross 

"     Public  Health  Service         . 

"     Boston  Sanatorium 

285 

10 

2 

2 

1 

Total 

300 

The  following  is  a  general  financial  statement  of  the 
Public  Buildings  Department  for  the  financial  year  of 
1922-23: 

Appropriations. 
Department  expenses  (original  appropriation) 
Transfer  from  Reserve  Fund        .... 
Transfer  from  French  Fund   (repairs  on  Old 
State  House)       ....:.. 


Total  net  appropriation,  public  buik^ngs, 
Suffolk  County  Courthouse  .... 
County  Buildings 


Expenditures. 

Public  Buildings,  department  expenses 
Wardrooms,  department  expenses 
Armories,  department  expenses   . 
Ambulance  station,  department  expenses 
Suffolk  County  Courthouse 
County  buildings 


$435,441  10 
21,937  42 

120  00 

$457,498  52 
65,147  00 
62,638  09 

$585,283  61 


$375,676  77 
13,747  44 
16,411  95 
22,421  73 
54,497  03 
58,279  34 


$541,034  26 


Expended  on  Special  Appropriations. 

Municipal  Building,  old  Ward  12 

Engine  31  and  Police  Division  8  building     . . 

Courthouse,  Forest  Hills       .... 

Jail,  Sheriff's  House 

Branch  Library,  West  Roxbury  . 

Police  Station  2  building      .... 

Municipal  Building,  Hyde  Park 

Wayfarers'  Lodge,  improvements 

Municipal  Building,  Hyde  Park,  site 

Courthouse,  Forest  Hills,  site 

Municipal  Building,  old  Ward  12,  furnishings 

etc 

Old  State  House,  repairs,  etc. 
Faneuil  Hall  Market,  improvements  . 


$213,500  66 

153,579 

99 

144,474 

31 

27,381 

24 

20,353 

35 

17,544 

56 

15,921 

91 

9,110 

29 

8,500  00 

7,000 

00 

1,012 

45 

995 

97 

337 

10 

$619,711  83 
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Recapitulation. 
Expended  on  general  appropriations  . 
Expended  on  special  appropriations   . 


$541,034  26 
619,711  83 

$1,160,746  09 


The  following  is  a  comparative  statement  of  the  credits 
and  expenditures  on  account  of  appropriation  for  Public 
Buildings  Department,  general  expenses. 

Foe,  the  Past  Twenty-Three  Years. 


Yeae. 


Appropriation. 


Transfers  and 
Income. 


Unexpended 
Balance. 


Expenditures. 


1900-01 
1901-02 
1902-03 
1903-04 
1904-05 
1905-06 
1906-07 
1907-08 
1908-09 
1909-10 
1910-11 
1911-12 
1912-13 
1913-14 
1914-15 
1915-16 
1916-17 
1917-18 
1918-19 
1919-20 
1920-21 
1921-22 
1922-23 


$216,000  00 
284,000  00 
250,000  00 
240,000  00 
240,000  00 
241,500  00 
240,000  00 
250,000  00 
200,000  00 
250,387  00 
195,000  00 
200,000  00 
240,000  00 
255,000  00 
265,000  00 
285,395  00 
246,274  27 
258,882  14 
295,680  92 
321,214  99 
360,684  66 
384,161  38 
435,441  10 


$53,754  89 
24,411  69 


1,425 
11,997 


99 
67 


18,378 

465 

10,890 

120 

240 

19,720 

4,910 

220 

587 

120 

120 

120 

3,220 

1,825 

13,460 

12,245 

22,057 


19 
45 
38 
00 
00 
56 
43 
00 
02 
00 
00 
00 
00 
68 
00 
00 
42 


$397  44 


85,548  02 
246  21 


4,200  39 


15,483  58 
3,809  95 


19,971  72 
11,934  32 
4,232  42 
11,720  46 
29,240  63 


$269,754  89 
308,411  69 
250,000  00 
241,425  99 
251,997  67 
241,102  56 
258,378  19 
250,465  45 
210,890  38 
164,958  98 
194,993  *79 
219,720  56 
244,910  43 
251,019  61 
265,587  02 
270,031  42 
242,584  32 
259,002  14 
275,709  20 
311,106  35 
369,912  24 
384,685  92 
428,257  89 


Public  Buildings  Department. 


A. 


DETAIL   OF   EXPENDITURES. 

Budget  Form. 
Personal  Service. 


1. 

Permanent  employees 

. 

.    $225,922  76 

2. 

Temporary  employees    .                                       90  00 

3. 

Unassigned               330  32 

B.     Service  Other  than  Personal. 

2. 

Postage 104  96 

3. 

Advertising  and  posting         .        .                       28  35 

4. 

Transportation  of  persons 

171  54 

5. 

Cartage  and  freight 

748  18 

7. 

Heat 

4,089  61 

8. 

Light  and  power      .... 

11,937  52 

10. 

Rent,  taxes  and  water    . 

10,500  00 

13. 

Telephone 

14,190  62 

14. 

Motor  vehicles  repairs    . 

383  08 

15. 

Motorless  vehicles  repairs 

66  00 

18. 

Cleaning,  etc.           .... 

2,141  31 

21. 

Removal  of  snow     ... 

146  05 

22. 

Medical 

10  00 

23. 

Veterinary 

18  00 

29. 

Stenographic,  copying  and  indexing 

110  78 

35. 

Fees,  service  of  venires,  etc  . 

20  00 

36. 

Boiler  inspection     .... 

97  00 

39. 

General  plant 

70,870  81 

40. 

Harness,  etc.    ..... 

32  65 

41. 

Horseshoeing 

281  25 

C.     Equipment. 

4. 

Motor  vehicles         .        .        .     ■  .        .          4,911  04 

7. 

Furniture 13,826  65 

13. 

Tools,  etc 1,384  26 

16. 

Uniforms 127  00 

D.     Supplies. 

1. 

Office         ....                                   684  57 

2. 

Ice     .... 

. 

1,978  36 

3. 

Fuel  .... 

37,197  36 

4. 

Hay  and  grain 

449  31 

7. 

Veterinary  supplies 

1  75 

8. 

Soaps,  etc. 

. 

2,368  05 

11. 

Motor  vehicles 

245  44 

13. 

Chemicals 

• 

162  62 

16. 

General  plant  . 

659  65 

C  arried  forward 

$406,286  85 
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Brought  forward 

E.  Materials. 

1.     Building 

10.  Electrical 

13.     General  plant  . 

F.  Special  Items. 

6.  Military 

7.  Pension 

11.  Workingmen's  compensation 


$406,286  85 

938  59 
936  61 

54  47 


16,411  95 
3,052  00 

577  42 

$428,257  89 


Expenditures  for  Public  Buildings 

Rents 

Salaries  (pay  rolls) 

Retired  laborers'  pension  . 

Retired  veterans'  pension 

Workingmen's  compensation 

Engineers,  firemen,  janitors  and  cleaning   (pay 

rolls)         

Mechanics  (pay  rolls) 

Telephone  operators  (pay  rolls) 

Cleaning  (exclusive  of  pay  rolls) 

Electric  light 

Gas 

Telephones  . 

Fuel      .        .   ■     . 

Supplies 

Ice  and  food 

Teaming 

Postage 

Stationery    . 

Advertising 

Carfares 

Fees 

Multigraphing     . 

Boiler  inspection 

Heating,  Faneuil  Hall 

Gas  and  electric  fixtures 

Flags    .... 

Furniture  and  furnishings 

Auxiliary  fire  alarm 

Awnings 

Clocks  and  repairs 

Flag  repairs 

Furniture  repairs 

Removing  snow  from  roofs 

Carried  forward   . 


$9,350  00 

17,791 

50 

235 

00 

2,817  00 

577  42 

173,428  63 

9,871 

10 

9,831 

32 

2,136 

31 

8,722 

00 

2,536  45 

14,089 

61 

35,090 

77 

5,295 

82 

1,978  36 

748 

18 

104 

96 

662  47 

28 

35 

171 

54 

20 

00 

110  78 

87  00 

4,089 

61 

932 

31 

91 

80 

13,025 

76 

80  00 

1,444  90 

160  85 

50 

15 

1,516  20 

151 

05 

$317,227 

20 

Public  Buildings  Department. 
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Brought  forward  . 
Carpentry    .... 
Electric  and  gas  work 
Elevator  repairs 
Granolithic  and  asphalt  work 
Heating  and  ventilating    . 
Iron,  copper  and  wire  work 
Masonry      .... 
Marble  work 
Painting  and  glazing 
Plastering  and  whitening 
Plumbing     .... 
Roofing  and  gutters  . 
Medical  service  and  supplies 
Hardware    .... 
Wearing  apparel 
Miscellaneous 
Automobile 


$317,227  20 

10,970  84 

1,399  14 

1,088  72 

124  00 

12,422  77 

918  25 

1,078  75 
30  25 

9,023  00 
392  57 

5,940  23 

0,027  20 
10  00 
170  87 
127  00 
430  45 
482  81 


$375,676  77 

Expenditures  for  Wardrooms. 

Rents 

$900  00 

Engineers,  firemen,  janitors  and  cleaning   (pay 

rolls) 

7,639  13 

Electric  light 

491  02 

Gas 

16  45 

Fuel 

1,759  16 

Supplies       .... 

41  06 

Boiler  inspection 

10  00 

Gas  and  electric  fixtures    . 

1  20 

Furniture  and  furnishings 

446  50 

Carpentry    .... 

525  96 

Electric  and  gas  work 

63  25 

Granolithic  and  asphalt  work 

425  00 

Heating  and  ventilating    . 

1,040  79 

Painting       .... 

367  50 

Glazing        .... 

12  97 

Plumbing     .... 

7  45 

$13,747  44 

_ 

Expenditures  for  Armories. 

Rents 

$4,800  00 

Taxes 

105  81 

Cleaning  (exclusive  of  pay  rolls) 

110  00 

Electric  light 

814  28 

Gas 

5,615  65 

Carried  forward 


$11,445  74 
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Brought  forward  . 
Telephones  . 
Fuel      .... 
Water  rates . 
Boiler  inspection 
Gas  and  electric  fixtures 
Carpentry    . 
Electric  work 
Glazing 
Plumbing- 
Roofing  and  gutters  . 
Rifle  practice 
Transportation    . 


1,445 

74 

72 

74 

1,101 

72 

413 

16 

2  00 

17 

62 

150  09 

88 

25 

3 

14 

46 

70 

102 

63 

1,867 

92 

1,100  24 

$16,411  95 

Expenditures  for  Ambulance  Station. 

Rents  and  taxes 

$250  00 

Drivers,  janitors  and  cleaning  (pay  rolls) 

7,781  40 

Electric  light 

168  43 

Gas 1 

18  17 

Telephones  .... 

101  01 

Fuel 

347  43 

Supplies       .        . 

43  11 

Gas  and  electric  fixtures   . 

3  10 

Furniture  and  furnishings 

407  62 

Carpentry 

6,429  99 

Electric  and  gas  work 

122  85 

Heating  and  ventilating    . 

61  66 

Painting  and  glazing 

314  40 

Plumbing     .... 

56  50 

Roofing  and  gutters  . 

407  35 

Ambulance  repairs     . 

166  68 

Hay  and  grain    . 

449  31 

Horseshoeing 

281  25 

Harness  repairs  . 

32  65 

Medical  service  and  supplies 

1  75 

Veterinary   .... 

18  00 

Ambulances 

4,959  07 

$22,421  73 

Expenditures  of  County  Bui 

LDINGS. 

Rents 

$1,300   00 

Retired  laborers'  pension  roll 

880  75 

Engineers,   firemen,  janitors  and  cleaning 

(pay 

roll)  ... 

40,573  57 

Cleaning  (exclusive  of  pay  roll 

s) 

115  00 

Carried  forward 


$42,869  32 


Public  Buildings  Department. 
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Brought  forward 
Electric  light 

(!:ts 

Fuel      . 
Supplies 
Ice 
Teaming 

Boiler  inspection 

Gas  and  electric  fixtures   . 

Flags    

Furniture  and  furnishings 
Awnings       .... 
Clock  repairs 
Flag  repairs 
Lawns  and  grounds    . 
Carpentry    .... 
Electric  and  gas  work 
Elevator  repairs 
Granolithic  and  asphalt  work 
Heating  and  ventilating    . 
Iron,  copper  and  wire  work 
Masonry- 
Painting 
Glazing- 
Plumbing     . 
Roofing  and  gutters 
Miscellaneous 


.142,809  32 

1,917 

10 

359  49 

3,161 

72 

525 

65 

95 

14 

30  00 

26  00 

75 

28 

144 

20 

1,747 

32 

380 

16 

221 

15 

7 

00 

1,051 

50 

1,309  44 

768 

73 

240 

02 

70  00 

672  47 

21 

35 

111 

15 

869 

50 

44 

88 

744  38 

763 

81 

52 

58 

$58,279  34 


Expenditures  of  Suffolk  County  Courthouse. 

Electric  light 

Gas 

Fuel      . 

Supplies 

Ice 

Advertising 

Multigraphing 

Blueprints    . 

Boiler  inspection 

Gas  and  electric  fixtures 

Flags     .        .        .        . 

Furniture  and  furnishings 

Clock  repairs 

Furniture  repairs 

Carpentry    . 

Electric  and  gas  work 

Elevator  inspection    . 

Carried  for ward $45,845  91 


$9,801 

03 

16 

37 

23,598 

86 

3,337  40 

486 

98 

19 

80 

60 

84 

19  20 

22 

00 

1,348  07 

25 

00 

3,891 

17 

49 

25 

320  21 

2,408 

38 

300 

00 

141 

35 
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Brought  forward  . 

$45,845  91 

Elevator  repairs 

1,519  22 

Heating  and  ventilating    . 

1,476  67 

Iron,  copper  and  wire  work 

1,281  54 

Masonry      .... 

575  10 

Marble  work 

249  50 

Painting       .... 

314  68 

Plastering  and  whitening  . 

660  45 

Roofing  and  gutters  . 

2,096  07 

Hardware     .... 

305  57 

Miscellaneous 

172  32 

$54,497  03 

Expenditures  in  Detail  of  Special  Appropriations. 

Municipal  Building,  Old  Ward  12. 

Michael  Seretto,  general  contractor 

William  H.  Welch  Company,  heating  contractor, 

W.  G.  Connell  Company,  plumbing  contractor    . 

J.  A.  Schweinfurth,  architect 

National    Electrical    Construction    and    Supply 

Company,  electrical  contractors 
Edwin  C.  Lewis,  gas  and  electric  fixtures 
George  K.  L.  Lorser,  models  for  stucco  work 
C.  E.  Townsend,  blueprints 


$163,702  81 

23,404  12 

11,520  02 

6,390  71 

6,214  00 

2,000  00 

200  00 

69  00 

$213,500  66 


Engine  31  and  Police  Division  8  Building. 


Michael  Seretto,  contractor 

Maginnis  &  Walsh,  architects  .... 

Capital    Heating    and    Contracting    Company, 

temporary  heat 

B.  F.  Smith  &  Co.,  borings 

Fred  J.  Kneeland,  advertising         .... 
William  T.  A.   Fitzgerald,  Registrar  of  Deeds, 

recording  license 


$148,137  96 

4,870  83 

444  00 

114  00 

9  45 

3  75 

$153,579  99 


Courthouse,  Forest  Hills. 

Coblo  &  Griffin,  contractors  . 
O'Connell  &  Shaw,  architects  . 
C.  E.  Townsend,  blueprints 


$140,254  68 

4,207  63 

12  00 


$144,474  31 


Public   Buildings   Duiwktmknt. 
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Jail,  Sheriff's  House. 

Joseph  Rugo,  contractor  . 

Desmond  &  Lord,  architects    . 

M.  E.  Sheehan,  specifications  . 

C.  E.  Townsend,  blueprints 

City  of  Boston,  City  Record,  advertising 


Branch  Library,  West  Roxbury. 

Joseph  Hugo,  contractor 

Herbert  W.  Doten,  furniture 

Oscar  A.  Thayer,  architect       .        .        .        .        ; 
W.  H.  Young,  concrete  wall  and  grading 
William  Chester  Woolson,  landscape  gardener 
Massachusetts  Reformatory,  folding  seats     . 
H.  E.  Holbrook,  window  screens     .... 
Russell  Furniture  Company,  window  shadaf,  etc., 
E.  Howard  Clock  Company,  clock 
M.  E.  Sheehan,  typewriting  furniture  specifica- 
tions          

Joseph  Breck  &  Sons,  lawn  seed      .... 
City  of  Boston,  City  Record,  advertising 


Police  Station  2  Building. 

James  Burden,  architect 

C.  E.  Townsend 

Printing  Department,  City  of  Boston,  specifica- 
tions          

City  Record 


Municipal  Building,  Hyde  Park. 

Herbert  W.  Doten,  furniture 

C.  S.  Cunningham  &  Sons  Construction  Com- 
pany, electric  light  standards 

Frank  B.  Phinney,  piano 

Crown  Shade  and  Screen  Company,  window 
shades 

Desmond  &  Lord,  architects 

Hart  &  Hutchinson  Company,  locks 

Dedham  and  Hyde  Park  Gas  and  Electric  Light 
Company,  gas  range      .        . 


$25,532  00 

1,531  92 

202  92 

78  40 

36  00 


$27,381  24 

$13,953  63 

3,059  00 

867  55 

700  00 

600  00 

437  50 

350  00 

208  16 

73  50 

60  96 

30  45 

12  60 

$20,353  35 

$15,900  00 

912  00 

688  91 

43  65 

$17,544  56 

$12,160  00 

1,600  00 

985  00 

404  94 

364  80 

298  53 

108  64 

$15,921  91 
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Wayfarers'  Lodge,  Improvements. 

Michael  Seretto,  contractor $7,619  05 

Albert  D.  Howlett,  painting  beds    ....  602  10 

Newhall  &  Blevins,  architects          ....  522  65 

Stout,  Scanlon  Company 274  85 

Remington  Typewriter  Company,  typewriter  and 

key  cushion 91  64 


$9,110  29 


Municipal  Building,  Hyde  Park  Site. 
William  A.  Gray,  site $8,500  00 

Courthouse,  Forest  Hills  Site. 

Mary  G.  Ogilvie,  Mary  E.  Cochran,  Isabel  V. 
Bickerer,  William  M.  Cochran  and  Franklin  H. 
Cochran,  site $7,000  00 

Municipal  Building,  Old  Ward  12,  Furnishings,  etc. 

J.  A.  Schweinfurth,  architect $809  49 

Progressive  Multigraphing  and  Printing  Com- 
pany, specifications 

Frizell  Ladder  Company,  furnishings 
City  Record,  City  of  Boston,  advertising 


Old  State  House,  Repairs,  etc. 

George  H.  Walsh,  painting 

Bostonian  Society,  electric  lighting 
P.  J.  Dinn  &  Co.,  window  grilles     .... 
Bay  State  Cleaning  Company,  cleaning  pictures, 
A.  W.  Hamblen,  burning  rubbish    .... 


Faneuil  Hall  Market,  Improvements. 

Thomas  W.  Byrne,  electrical  work         .                .  $273  72 

Edison  Electric  Illuminating  Company,  electric 
lamps 63  38 

$337  10 

Following  is  a  statement  showing  buildings  from 
which  rent  has  been  received  during  the  past  year,  also 
income  from  other  sources,  together  with  the  amounts, 
all  of  which  are  in  charge  of  this  department : 


148 

74 

34  42 

19 

80 

$1,012 

45 

$752  06 

160 

78 

37 

50 

24 

13 

21 

50 

$995  97 
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Wardrooms 

$540  00 

Fancuil  Hall 

892  50 

Old  State  House     .... 

100  00 

Rooms,  Quincy  Hall 

8,867  80 

Fire  House,  Eustis  streel 

1  00 

Franklin  School  lot 

802  08 

Town  Hall,  Brighton     . 

1  00 

Municipal  Building,  South  Boston 

2,355  00 

Municipal  Building,  Roslindale   . 

72  00 

Municipal  Building,  Hyde  Park 

745  00 

Old  Fire  House,  B  and  Athens  streets 

60  00 

Site  of  Police  Station  No.  2  . 

2,435  75 

News  stand,  Annex 

49  98 

Thomas  Street  School  . 

1  00 

Elmwood  Street  Gymnasium 

1  00 

$16,924 

11 

Charging  batteries  for  New  England 

Telephone  and  Telegraph  Company 

1217  87 

Sale  of  furniture     .... 

5  00 

Income  on  French  Fund 

120  00 

Commission  on  telephone  tolls     . 

662  02 

Penalty  on  delivery  of  coal  . 

67  01 

1,071 

90 

Armories : 

Rents  from  Commonwealth 

3,900 

00 

$21,896  01 

LIST   OF   EMPLOYEES. 

The  following  is  a  list  of  employees  in  the  department 
on  January  31,  1923: 


1  Superintendent. 

1  Chief  clerk. 

2  Clerks. 

1  Inspector. 

1  Inspector  of  steam  heating. 
1  Wire    inspector    and    elec- 
trician. 
1  Superintendent  of  janitors. 
1  Steamfitter. 

1  Inspector  of  metal  work. 

2  Carpenters. 
1  Locksmith. 

1  Chief  engineer. 
5  Engineers  and  assistant  •  en- 
gineers. 


11  Firemen  and  oiler. 
1  Furniture  polisher. 

12  Chief    janitors    and     cus- 

todians. 
1  Janitor-engineer. 
1  Assistant  chief  janitor. 
35  Janitors,  laborers,  etc. 
1  Chief  elevator  operator. 
8  Elevatormen  and  elevator 

attendants. 
10  Telephone  operators. 
6  Matrons. 
81  Janitresses     and     women 
cleaning. 
6  Women,  washing  towels. 
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Ambulance  Station. 
5  Drivers.  I  1  Woman  cleaning. 


County  Buildings. 


2  Custodians. 
16  Janitors. 
9  Women  cleaning. 


5  Firemen. 
4  Watchmen. 


Respectfully  submitted, 

Fred  J.  Knee  land, 
Superintendent  of  Public  Buildings. 
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ITEMIZED   EXPENDITURES   FOR   EACH    ARMORY    BUILDING    FOR 

YEAR    1922-23. 

ARMORIES. 


First  Corps 
Cadets. 


Ancient  and 

Honorable 

Artillery 

Company. 


Co.  L, 

Sixth 
Regiment. 


Rifle 

Practice. 


Total. 


Rents 

Taxes 

Cleaning  (exclusive  of  pay  rolls). 

Electric  light 

Gas 

Telephones 

Fuel 

Water  rates 

Boiler  inspection 

Gas  and  electric  fixtures 

Carpentry 

Electric  work 

Glazing 

Plumbing 

Roofing  and  gutters 

Rifle  practice 

Transportation 


$4,800  00 


5,424  27 


800  93 
413  16 


$11,438  36 


$293  78 


15  42 


88  25 
3   14 


$400  59 


$110  00 
520  50 
191  38 

72  74 
^00  79 


2  00 

2  20 

150  09 


46  70 
102  63 


$1,499  03 


$105  SI 


1,867  92 
1,100  24 


$3,073  97 


$4,800  00 

105  81 

110  00 

814  28 

5,615  65 

72  74 

1,101  72 

413  16 

2  00 
17  62 

150  09 
88  25 

3  14 
46  70 

102  63 
1,867  92 
1,100  24 


5,411  95 
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ITEMIZED   EXPENDITURES   FOR   EACH    PUBLIC   BUILDING    FOR   YEAR   1922-23. 
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$9,350  00 

$9,350  00 

17,791  50 

2,817  00 

235  00 

577  42 

173,428  63 

9,871  10 

9,831  32 

2,136  31 

8,722  00 

2.536  45 

14.089  61 

35.090  77 
5,295  82 
1,978  36 

748  18 

104  96 

662  47 

28  35 

171  54 

20  00 

110  78 

87  00 

4,089  61 

932  31 

91  80 

13,025  76 

80  00 

1,444  90 

130  85 

30  00 

50  15 

1,516  20 

151  05 

16,976  84 

1,399  14 

1,688  72 

124  00 

12,422  77 

918  25 

1,678  75 

30  25 

9,623  66 

392  57 

5,946  23 

6,027  26 

8250  00 

$17,791  50 

2,817  00 

235  00 

577  42 

17,791  50 

2,817  00 

235  00 

577  42 

Engineers,  firemen,  janitors  and  cleaning  (pay  roll) . 

$21,773  08 

$77,379  39 

$7,673  35 

$1,499  63 

$3,459  44 

$5,109  79 

$7,805  63 

$6,820  63 

$12,751  63 

$2,282  13 

$10,733  13 

$559  67 

$14,329  13 

$1,252  00 

7,781  40 

S9.871  10 

9,871  10 
9,831  32 

59,831  32 

1,618  36 

373  00 

34  95 
303  43 

110  00 

1,760  86 
1  04 

539  55 

$26  19 
26 

$19  64 

154  62 
70  97 

1,750  81 

498  66 
602  27 

461  70 
16  46 

411  44 
39 

423  74 
6  92 

188  21 

2,183  15 
21  52 

168  43 

18  17 

101  01 

347  43 

43  11 

8,890  43 
2,554  62 
14,190  62 
35,438  20 
5,338  93 
1,978  36 

527  37 

1,289  25 

14,089  61 

17,402  74 

987  24 

1,401  09 

1,965  83 
31  15 

591  72 

3,954  63 
111   45 

1,479  86 
87  55 

1,376  45 
67  20 

1,724  07 
50  93 

324  51 
10  01 

1,877  08 
63  21 

868  94 
49  66 

817  80 
1  15 

3,123  98 
297  33 

417  00 
549  27 

13  39 

36  39 

4  32 

3,067  84 

28  00 
748  18 
104  06 
662  47 

28  35 
171  54 

20  00 
110  78 

19  00 

10  00 

7  00 

2  00 

10  00 

4  00 

6  00 

2  00 

20  00 

1 

5  00 

2  00 

87  00 
4,089  61 

4,089  61 
1  50 

312  04 

444  35 

1  31 

6  64 

4  73 

42  40 

9  20 

19  40 

29  04 

32  20 

20  50 

9  00 

3  10 

91  80 

223  51 

5,661  27 
40  00 

1,008  88 
44  25 

5,823  77 

447  55 

29  50 

341  00 

125  60 

19  50 

70  06 

36  00 

176  00 

$72  00 

407  62 

13,433  38 

$40  00 

38  80 

360  72 

33  50 

$3  00 

76  50 

6  60 

3  50 

130  85 

$30  00 

30  00 

10  15 
688  83 

20  00 

3,125  84 

375  13 

459  61 

15  00 

18  00 

7  00 

50  15 

781  87 

42  00 

3  50 

15  00 

89  14 

372  10 

1,516  20 

20  00 
67  04 

91"  05 

4,909  79 
114  96 

5  00 

5,773  98 

55  65 

151  05 

1,659  65 

24  50 

1,229  11 

258  07 

172  15 
139  15 

$55  80 
19  01 

$20  60 

239  34 
222  95 

180  50 
2  24 

12  57 

166  00 

73  45 

7  45 

8  20 

57  80 

154  15 

18  77 

6,429  99 
122  85 

23,406  83 

1,521  99 

1,688  72 

124  00 
80  62 

124  00 

388  00 
10  00 

150  00 

30  25 

6,243  97 

9,746  08 
100  59 
532  03 

366  41 
98  54 
133  70 

113  35 

74  91 

238  00 
30  11 

441  51 
36  00 
481  30 

9  92 
187  32 

24  75 

765  13 

43  40 

1  00 

125  74 

3  95 
18  92 
49  60 

61  66 

12,484  43 

201  77 

$235  00 

918  25 

55  00 

122  55 

27  00 

32  00 

55  57 

40  00 

1,678  7S 

30  25 

1,335  60 

151  40 

68  55 

56  95 

684  94 

16  96 

10  00 

317  90 

1,042  24 

71  12 

440  74 

75  82 

9  32 

24  80 

98  86 

5  00 

26  81 

165  00 

175  80 

314  40 

9,938  06 

204  00 
78  70 

48  90 
46  35 

392  57 

556  18 
1,510  83 

1,265  00 
1,135  35 

223  05 
25  00 

124  43 

21  41 

68  54 
312  82 

352  04 
806  89 

223  99 

75  45 

26  46 

159  27 
293  95 

811  82 

1,466  41 
413  65 

46  30 

E6  50 
407  35 

166  68 
449  31 
281  25 

32  65 
1  75 

18  00 

6.002  73 

650  00 

21  15 

6,434  61 

166  68 

449  31 

281  25 

32  65 

10  00 

10  00 

11  75 

18  00 

69  08 

36  00 

48  15 

17  64 

170  87 
127  00 
430  45 
482  81 

170  87 

127  00 
220  90 
482  81 

127  00 

94  00 

74  00 

2  80 

38  75 

430  45 

482  SI 

4,959  0" 

4,959  07 

$24,135  91 

$123,116  11 

$10,176  04 

$23,920  93 

$9,871  10 

$10,992  26 

$26  45 

$2,319  27 

$357  51 

8351  75 

$2,460  10 

$8,951  74 

$6,834  40 

$14,077  60 

$11,516  91 

89,014  02 

$18,092  38 

$30  00 

$3,734  13 

$14,100  33 

$235  00 

$1,731   18 

$22,335  37 

$60  52 

*  86,143  58      $4,652  79 

8375,676  T 

822,421  73 

S39S.098  50 

1 

1 

♦City  building,  Washington  and  Richmond  streets,  Dorchester;  Cross  Street  Schoolhouse,  Charlestown;  Old  Fire  House,   EuBtis  street,  Roxbury:  Old  Police  Station  No.  0,  South  Boston;  Old  Ladder  House  No.  5,  South  Boston. 
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ITEMIZED   EXPENDITURES   FOR   EACH   COUNTY   BUILDING    FOR   YEAR    1922-23. 
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$1,300  00 

$1,300  00 

880  75 

40,573  57 

115  00 

1,917  10 

359  49 

3,161  72 

525  65 

95  14 

$880  75 

Engineers,  firemen,  janitors  and  cleaning  (pay  roll), 

$1,721  50 

$6,743  80 

$1,930  16 

$4,482  16 

$14,926  63 

$8,417  32 

$2,352  00 

64  00 

9  73 

56  91 

51  00 

58  84 

$9,801  03 

16  37 

23,598  86 

3,337  40 

486  98 

14  07 
4  58 

231  88 

15  20 

187  67 

95  42 
65 

114  63 

748  85 

7  38 

2,507  75 

197  19 

$687  89 

289  97 

422  09 

2  80 

143  37 

92  46 

25  10 

$49  53 

95  14 
6  00 

8  00 

6  00 

10  00 

30  00 

19  80 
60  84 
19  20 
22  00 

1,348  07 
25  00 

3,891   17 

4  00 
12  06 
70  20 
57  00 
47  50 
127  15 
7  00 

10  00 
2  27 

10  00 
58  91 

2  00 

26  00 

2  04 

75  28 
144  20 

70  20 

3  80 

S9  75 
24  80 

260  91 

56  20 

5  00 

406  03 
24  80 
84  00 

933  63 
36  15 

1,747  32 
380  16 

190  71 
5  00 

49  25 

221  15 

7  00 

320  21 

1,051  50 
175  00 
432   10 

1,051  50 

2,408  38 
300  00 
141  35 

1,519  22 

55  34 

132  35 
2  40 

61  80 

364  35 

37  40 

483  20 
334  23 

1,309  44 
768  73 

Elevator  inspection 

93  62 

146  40 

240  02 

Granolithic  and  asphalt  work 

70  00 
236  98 

70  CO 

Heating  and  ventilating 

1,476  67 

1,281  54 

575  10 

249  50 

314  68 

23  30 

350  20 

39  14 

22  85 

672  47 

Iron,  copper  and  wire  work 

21  35 
17  75 

21  35 

10  70 

82  70 

111   15 

Marble  work 

Painting 

65  00 

320  00 

49  50 
39  98 

435  00 

869  50 

Glazing 

4  90 

44  88 

Plastering  and  whitening 

660  45 

Plumbing 

56  52 

16  40 

34  65 
69  25 

30  73 
35  00 

508  77 
336  07 

38  86 

58  45 
323  49 

744  38 

Roofing  and  gutters 

2,096  17 
305  57 
172  32 

763  81 

52  58 

52  58 

Totals 

$54,497  03 

$3,881  90 

$7,838  59 

$2,713  47 

$5,809  30 

$21,124  84 

$8,417  32 

$2,889  05 

$1,409  84 

$3,264  75 

$880  75 

$49  53 

$58,279  34 
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ANNUAL  REPORT 


OF    THE 


6  3SX.J3. 


PUBLIC  BUILDINGS  DEPARTMENT 


FOR  THE   YEAR    1923-24. 


Boston,  February  15,  1924. 

Hon.  James  M.  Curley, 

Mayor  oj  the  City  of  Boston: 

Dear  Sir, —  In  accordance  with  section  24,  chapter  3 
of  the  Revised  Ordinances  of  1914,  I  submit  the  follow- 
ing as  the  annual  report  of  the  Public  Buildings  Depart- 
ment for  the  year  ending  January  31,  1924. 

The  following  is  a  statement  showing  the  assessed 
value  of  land  and  buildings  in  the  care  and  custody  of  the 
department,  together  with  the  amount  expended  for 
repairs  and  alterations,  and  percentage  cost  of  same, 
based  on  the  assessed  valuation  of  the  buildings: 


Land  and 
Buildings. 


County 
Buildings. 


Suffolk 

County 

Courthouse. 


Total  assessed  value  of  land  and  buildings, 
April  1,  1923. 

Value  of  buildings 


Amount  of  expenditures  for  repairs  and 
alterations,  1923-24. 

Per  cent  on  assessed  valuation  of  buildings, 


$10,471,500  00 

$599,400  00 

3,359,600  00 

447,400  CO 

88,299  81 

6,866  S3 

2&%  of  1% 

U%\  of  1%  * 

$4,481,000  00 

3,349,600  00 
19,035  98 

1%  of  1% 


:  Part  of  five  buildings  occupied  by  Police  Department. 

Boston  City  Messenger 


2  City  Document  No.  21. 

This  department  has  the  care  and  custody  of  the 
following  buildings : 

City  Hall;  City  Hall  Annex;  Courthouse  and  Police 
Station,  East  Boston;  Ward  4  Building,  Charlestown; 
Municipal  Building,  Charlestown;  Quincy  Market; 
Faneuil  Hall  and  Market;  Old  State  House;  Municipal 
Building,  Oak  and  Tyler  streets;  Municipal  Building, 
Dudley  and  Vine  streets;  Municipal  Building,  Hyde 
Park;  Municipal  Building,  Roslindale ;  Municipal  Build- 
ing, South  Boston;  Municipal  Building,  Uphams  Corner; 
City  Building,  Codman  square,  Dorchester ;  City  Build- 
ing, Washington  and  Richmond  streets;  Curtis  Hall 
Gymnasium  and  new  Library  Building,  Jamaica  Plain; 
Thomas  Street  Schoolhouse;  Old  Franklin  Schoolhouse 
and  all  other  buildings  in  use  for  city  offices,  market 
purposes,  halls  for  public  meetings  and  the  several 
county  buildings;  also  hired  buildings  or  parts  of  same* 
used  for  city  offices,  county  purposes,  wardrooms, 
armories,  etc. 

The  following  buildings  or  parts  of  same  were  hired 
for  municipal  purposes : 

For  Offices: 

730-742  Tremont  Building. 
For  Armories: 

130  Columbus  avenue,  First  Corps  of  Cadets. 
For  Wardrooms: 

Maynard   Hall,    Ward    9.     (Lease   began   September    1, 
1911.)     Minton  Hall,  Forest  Hills,  Ward  22. 
For  Ambulance  Station: 

15  National  street.     (Ground  lease.)     Land  held  on  lease 
made  for  twenty  years;  expired  on  November  28,  1919. 
Not  renewed  up  to  present  time. 
For  County  Purposes: 

274  Boylston  street,  for  Medical  Examiner. 

The  ambulance  station  is  located  on  National  street, 
South  Boston,  on  land  leased  from  the  Carney  Hospital. 
The  station  is  open  day  and  night  and  answers  calls  at 
any  hour  and  in  any  section  of  the  city  for  persons 
desiring  treatment  at  the  Carney  and  other  hospitals. 

Number  of  accident  cases  during  year       ....       229 
"  medical  cases  during  year         .        .        .        .       314 

"  surgical  cases  during  year        ....       396 

939 


Public  Buildings  Department. 
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to  (  arney  Hospital    . 
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ft 

City  Hospital 

.       229 
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Lying-in  Hospital 

53 

a 

ft 

Long  Island  Hospital    . 

38 
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ft 

Tcwksbury,  Mass.,  Hospital  (t< 

3 

train) 

16 

a 

ft 

Psycopathic  Hospital    . 

12 
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ft 

Children's  Hospital 

10 

a 

ft 

Soldier's  Home,  Chelsea 

8 
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ft 

Llartley  Hospital  . 

7 
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ft 

Holy  Ghost  Hospital    . 

7 

ft 

ft 

Good  Samaritan    . 

6 
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ft 

New  England  Hospital  for  Wo 

- 

men  and  Children 

5 

« 

ft 

Robert  Brigham    . 

3 

ft 

ft 

Scobie      .                ... 

3 
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ft 

Eye  and  Ear  Infirmary 

2 
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ft 

Commonwealth 

2 

ft 

ft 

Evangeline  Booth . 

2 

» 

ft 

St.  Mary's      .... 

2 

« 

ft 

Pierce  Farm 

2 

ft 

ft 

Boston  Sanitarium,  Mattapan 

2 

ft 

ft 

Beth  Israel     .... 

ft 

ft 

Relief  Station        . 

ft 

ft 

Charles  St.  Jail      . 

ft 

ft 

Boston  Dispensary 

ft 

ft 

Infants 

ft 

ft 

Palmer  Memorial  . 

ft 

ft 

Bay  State 

ft 

ft 

Massachusetts  General 

ft 

ft 

Homeopathic         .        .        .        . 

ft 

ft 

St.  Margaret's       .        . 

ft 

ft 

Austin  Farm 

939 

The  schedule  on  the  following  page  will  show  cost  of 
maintenance  of  the  ambulance  station,  the  total  number 
of  patients  carried  and  average  cost  of  transportation  for 
each  patient  for  the  past  twenty-four  years. 
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Year. 


Cost  of 
Maintenance. 


Total  Number 

of  Patients 

Carried. 


Average  Cost 

for  Each 

Patient  Carried. 


1900* 
1901. . 
1902. . 
1903. 
1904. . 
1905. . 
1906. . 
1907. . 
1908. . 
1909. . 
1910. . 
1911.. 
1912. . 
1913.. 
1914. . 
1915. . 
1916.. 
1917. . 
1918. , 
1919.. 
1920. . 
1921. 
1922. . 
1923.. 


$3,856  07 

6,241  78 

7,388  33 

6,224  78 

6,569  83 

6,920  16 

6,489  68 

6,793  75 

6,329  53 

6,495  03 

5,802  87 

7,120  62 

6,750  34 

7,598  79 

5,7 1«  77 

6,537  99 

6,788  98 

7,306  29 

8,227  64 

9,071  00 

10,569  85 

10,093  39 

22,421  73 

12,964  57 

394 
636 
736 
765 
653 
648 
637 
768 
830 
815 
708 
789 
844 
778 
640 
646 
593 
678 
539 
696 
733 
705 
730 
939 


$9  78 

9  81 

10  03 

8  13 

10  06 

10  68 

10  18 

8  84 

7  62 

7  96 

8  19 

9  02 

8  00 

9  77 
8  93 

10  12 

11  45 
10  77 
15  26 

13  03 

14  42 
14  32 
30  71 
13  81 


*Nine  months. 


Requests  for  the  use  of  ambulance  by  city  depart- 
ments were  received  as  follows : 


From  City  Hospital  Department 

"     Institutions  Registration  Department 
"     District  Nursing  Association     . 

Carried  forward 


229 
54 
10 


293 


Public  Buildings  Department. 


Brought  forward 
From  Soldiers  Relief  Department 
"     Boston  Sanitarium 
"     Red  Cross     .... 


293 
8 
2 
1 

304 


The  following  is  a  general  financial  statement  of  the 
Public  Buildings  Department  for  the  financial  year  of 
1923-24. 

Appropriations. 
Department  expenses  (original  appropriation), 
Transfer  from  Reserve  Fund        .... 
Transfer  from  French  Fund   (repairs  on  Old 

State  House) 


$463,883  57 
16,000  00 


Total  net  appropriation,  public  buildings  . 
Suffolk  County  Courthouse  .... 
County  buildings 


Expenditures. 
Public  buildings,  department  expenses 
Wardrooms,  department  expenses 
Armories,  department  expenses   . 
Ambulance  Station,  department  expenses 
Suffolk  County  Courthouse 
County  buildings 


120  00 

$480,003  57 
70,647  00 
63,920  44 

$614,571  01 


$430,441  66 
15,887  55 
17,012  18 
12,964  57 
70,107  96 
60,251  81 


$606,665  73 


Expended  on  Special  Appropriations. 

Police  headquarters       .... 

Police  Station  2  building 

Engine  31  and  Police  Division  8  building 

Faneuil  Hall  building    .... 

Courthouse,  Forest  Hills 

Municipal  Building,  Old  Ward  12,  furnishings, 

etc 

Courthouse,  West  Roxbury,  remodeling 
Courthouse,  Forest  Hills,  completion  and   fur 

nishings 

Police  station,  Hyde  Park    . 
Courthouse,  Forest  Hills,  site 
Branch  library,  West  Roxbury,  site    . 
Municipal  Building,  Old  Ward  12 
Branch  library,  West  Roxbury     . 


379,289 

84 

284,665 

35 

63,460 

25 

51,085 

56 

41,213 

25 

30,218 

61 

25,910 

63 

21,747  27 

13,433 

65 

12,500 

00 

6,500 

00 

3,041 

28 

35  00 

$933,100  69 
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Recapitulation, 

Expended  on  general  appropriations  . 
Expended  on  special  appropriations   . 


$606,665  73 
933,100  69 

1,539,766  42 


The  following  is  a  comparative  statement  of  the  credits 
and  expenditures  on  account  of  appropriation  for  Public 
Buildings  Department,  general  expenses. 

For  the  Past  Twenty-Four  Years. 


Year. 


Appropriation. 


Transfers  and 
Income. 


Unexpended 
Balanee. 


Expenditures. 


1900-01 . 
1901-02 . 
1902-03 . 
1903-04 . 
1904-05 . 
1905-08 . 
1906-07 . 
1907-08 . 
1908-09 . 
1909-10 . 
1910-11. 
1911-12. 
1912-13 . 
1913-14 . 
1914-15 . 
1915-16. 
1916-17. 
1917-18. 
1918-19. 
1919-20. 
1920-21 . 
1921-22 . 
1922-23 . 
1923-24 , 


$216,000  00 

284,000  00 

250,000  00 

240,000  00 

240,000  00 

241,500  00 

240,000  00 

250,000  00 

200,000  00 

250,387  00 

195,000  00 

200,000  00 

240,000  00 

255,000  00 

265,000  00 

285,395  00 

246,274  27 

258,882  14 

295,680  92 

321,214  99 

360,684  66 

384,161  38 

435,441  10 

463,883  57 

$53,754  89 
24,411  69 


1,425 
11,997 


99 

67 


18,378 

465 

10,890 

120 

240 

19,720 

4,910 

220 

587 

120 

120 

120 

3,220 

1,825 

13,460 

12,245 

22,057 

16,120 


19 
45 
38 
00 
00 
56 
43 
00 
02 
00 
00 
00 
00 
68 
00 
00 
42 
00 


$397  44 


85,548  02 
246  21 


4,200  39 


15,483  58 
3,809  95 


19,971  72 
11,934  32 

4,232  42 
11,720  46 
29,240  63 

3,697  61 


$269,754  89 
308,411  69 
250,000  00 
241,425  99 
251,997  67 
241,102  56 
258,378  19 
250,465  45 
210,890  38 
164,958  98 
194,993  79 
219,720  56 
244,910  43 
251,019  61 
265,587  02 
270,031  42 
242,584  32 
259,002  14 
275,709  20 
311,106  35 
369,912  24 
384,685  92 
428,257  89 
476,305  96 


Public  Buildings  Department. 


DETAIL   OF   EXPENDITURES. 
Budget  Form. 


A.  Personal  Service. 

1.  Permanent  employees    . 

2.  Temporary  employees    . 

3.  Unassigned 

B.  Service  Other  than  Personal. 

1.  Printing     . 

2.  Postage 

4.  Transportation 

5.  Cartage  and  freight 

7.  Heat 

8.  Light  and  power 
10.  Rent,  taxes  and  water 

13.  Telephone 

14.  Motor  vehicles  repairs 
18.  Cleaning,  etc.  . 

21.  Removal  of  snow     . 

22.  Medical     . 
31.  Extermination  of  insects 

35.  Fees,  service  of  venires,  etc. 

36.  Boiler  inspection 
39.  General  plant  . 


C.  Equipment. 

4.  Motor  vehicles 

7.  Furniture 
9.     Office 

13.    Tools,  etc. 
16.     Uniforms  . 

D.  Supplies. 

1.  Office 

2.  Ice     

3.  Fuel  .        .     _  . 

5.  Medical,  surgical  and  laboratory 

8.  Soaps,  etc 

11.     Motor  vehicles 

13.     Chemicals         .... 
16.     General  plant  .        .        .        . 

E.  Materials. 

1.     Building 

10.     Electrical 

13.     General  plant 


$241,345  47 
594  00 

587  83 


7  00 

100  88 

179  47 

1,050  46 

4,404  19 

12,511  39 

10,500  00 

13,621  19 

1,098  67 

2,234  65 

10  00 

5  00 

725  00 

10  00 

116  00 

84,154  19 


1,803  66 

17,795  06 

120  00 

1,524  67 

159  60 


749  38 

1,938  27 

51,690  03 

547  38 

2,095  21 

344  34 

165  17 

720  37 


888  09 

1,189  24 

55  68 


Carried  forward  .        .     ■ $455,041  54 
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Brought  forward 

F.     Special  Items. 

6.  Military 

7.  Pension 

11.     Workingmen's  compensation 


$455,041  54 

16,967  81 

3,720  32 

576  29 

$476,305  96 


Expenditures  for  Public  Buildings. 

Rents 

Salaries  (pay  rolls)     . 

Retired  laborers'  pension 

Retired  veterans'  pension . 

Workingmen's  compensation 

Engineers,  firemen,  janitors  and  cleaning   (pay 

rolls) 

Mechanics  (pay  rolls) 

Telephone  operators  (pay  rolls) 

Cleaning  (exclusive  of  pay  rolls) 

Electric  light 

Gas 

Telephones 

Fuel      . 

Supplies 

Ice  and  food 

Teaming 

Postage 

Stationery 

Printing  and  binding 

Carfares 

Fees 

Lawns  and  grounds 

Boiler  inspection 

Heating,  Faneuil  Hall 

Gas  and  electric  fixtures    . 

Furniture  and  furnishings 

Auxiliary  fire  alarm   . 

Awnings       .... 

Clocks  and  repairs 

Flag  repairs        .        . 

Furniture  repairs 

Removing  snow  from  roofs 

Carpentry    .... 

Electric  and  gas  work 

Elevator  repairs 

Granolithic  and  asphalt  work 

Heating  and  ventilating    . 

Iron,  copper  and  wire  work 

Masonry      .... 


Carried  forward  . $394,421  38 


$9,350  00 

13,287  33 

3,263  68 

456  64 

576  29 

193,541  92 

9,352  64 

10,285  11 

2,229  65 

8,954  64 

2,912  68 

13,516  95 

53,096  02 

5,367  48 

1,938  27 

1,050  46 

100  88 

671  21 

7  00 

179  47 

10  00 

950  00 

106  00 

4,404  19 

1,181  92 

17,795  06 

80  00 

1,777  80 

153  15 

57  00 

921  35 

15  00 

10,697  23 

3,066  34 

1,120  80 

850  00 

15,549  28 

2,338  93 

3,209  01 

Public  Buildings  Department. 


Brought  forward  . 

.    $394,421   38 

Painting  and  glazing 

10,329  11 

Plastering  and  whitening 

160  65 

Plumbing     .... 

17,436  85 

Roofing  and  gutters  . 

6,258  05 

Medical  service  and  supplies 

5  00 

Extermination  of  insects  . 

725  00 

Wearing  apparel 

159  60 

Miscellaneous 

436  52 

Automobile 

509  50 

$430,441  66 

Expenditures  for  Wardrooms. 

Rents $900  00 

Engineers,  firemen,  janitors  and  cleaning   (pay 

rolls) 8,234  89 

Electric  light       .        .        . 

383  87 

Gas 

14  75 

Fuel 

1,874  22 

Supplies       .... 

89  94 

Boiler  inspection 

10  00 

Gas  and  electric  fixtures   . 

'  4  32 

Carpentry 

140  16 

Electric  and  gas  work 

13  60 

Iron,  copper  and  wire  work 

722  00 

Heating  and  ventilating    . 

1,878  80 

Painting 

1,140  00 

Roofing  and  gutters  . 

368  00 

Plumbing 

113  00 

$15,887  55 

Expenditures  for  Armories. 

Rents    . $4,800  00 

Taxes 

94  00 

Cleaning  (exclusive  of  pay  rolls) 

120  00 

Electric  light 

934  33 

Gas 

5,526  39 

Telephones 

97  85 

Fuel 

1,503  35 

Water  rates 

743  16 

Boiler  inspection         .... 

2  00 

Gas  and  electric  fixtures   .        . 

1  20 

Furnituie  and  furnishings 

309  70 

Heating  and  ventilating    . 

440  98 

Painting  and  glazing 

139  66 

Plumbing 

37  75 

Rifle  practice 

1,744  75 

Transportation 

517  06 

- 

$17,012  18 
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Expenditures  for  Ambulance  Station. 


Rents  and  taxes 

$250  00 

Drivers,  janitors  and  cleaning  (pay  rolls) 

7,825  41 

Electric  light       ... 

202  19 

Gas       .... 

13  89 

Telephones  . 

104  24 

Fuel      .... 

463  59 

Supplies 

9  70 

Gas  and  electric  fixtures 

3  00 

Carpentry    ... 

149  35 

Masoniy      .... 

503  30 

Plumbing     .        . 

140  35 

Roofing  and  gutters  . 

15  00 

Medical  service  and  supplies 

547  38 

Ambulances 

2,737  17 

$12,964  57 


Expenditures  of  County  Buildings. 

Rents 

Retired  laborers'  pension  roll 

Engineers,  firemen,  janitors  and  cleaning  (pay 

rolls) 
Cleaning  (exclusive  of  pay  rolls) 
Electric  light 
Gas       .... 
Fuel      .... 
Supplies 

Teaming       .        . 
Boiler  inspection 
Gas  and  electric  fixtures 
Furniture  and  furnishings 
Awnings 
Clock  repairs 
Furniture  repairs 
Lawns  and  grounds 
Carpentry    . 
Electric  and  gas  work 
Elevator  repairs 
Heating  and  ventilating 
Iron,  copper  and  wire  work 
Masonry- 
Painting 
Glazing 
Plumbing     . 
Roofing  and  gutters 


11,450 

00 

1,173 

75 

4,839 

16 

245 

00 

2,279  94 
219  07 

1,565  03 
801  52 

40 

00 

26  00 

85 

15 

771 

51 

440 

59 

181 

63 

54 

83 

908 

70 

921 

44 

327  85 

31 

29 

1,114  02 
32  16 

178 

78 

17  00 

65 

35 

1,551 
930 

42 
62 

$60,251  81 


Public  Buildings  Department. 
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Expenditures  ob  Suffolk  County  Courthoi  be. 

Electric  lij^ht. 

(!;is 

Fuel 

Supplies 

[ce  and  water 

Boiler  inspection 

Gas  and  electric  fixtures 

Furniture  and  furnishings 

Clock  repairs 

Furniture  repairs 

Carpentry 

Electric  and  gas  work 

Elevator  inspection    . 

Elevator  repairs 

Heating  and  ventilating 

Iron,  copper  and  wire  work 

Masonry 

Painting 

Plumbing     . 

Roofing  and  gutters 

Hardware     . 

Miscellaneous 


.110,773 

04 

10 

81 

17,358  67 

4,559  24 

538  45 

24 

00 

3,329 

12 

17,831 

77 

32 

50 

530 

50 

2,508 

79 

10  35 

154  20 

3,552 

96 

3,149 

57 

241 

61 

717 

70 

1,729 

26 

978  75 

1,443 

37 

83  21 

550 

09 

$70,107  96 


Expenditures  in  Detail  of  Special  Appropriations. 

Police  Headquarters. 

Amory  Eliot,  Edgar  P.  Champlin,  George  S. 
Smitt,  Frederick  J.  Bradlee  and  Charles  Fran- 
cis Adams,  trustees,  Park  Square  Real  Estate 
Trust,  site $377,765 

Ritchie,  Parsons  &  Taylor,  architects    .        .        .  1,524 


00 

84 


$379,289  84 


Police  Station  2  Building. 

Michael  Seretto,  contractor 

United  States  Fidelity  and  Guaranty  Company, 

surety  on  bond  of  M.  Seretto     . 
James  Purdon,  architect  . 
Cornelius  D.  Sullivan,  clerk  of  works 
C.  E.  Townsend,  blueprints 
Boston  Transcript,  advertising  garage 


$244,624  05 


30,397 

8,250 

1,238 

144 

10 


70 
64 
96 
00 
00 


$284,665  35 
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Engine  31  and  Police  Division  8  Building. 

Michael  Seretto,  contractor 

Maginnis  &  Walsh,  architects          .... 
Capital  Heating  and  Contracting  Company,  tem- 
porary heat 

Mclntire  &  Williamson,  glazing      .... 


$60,829  51 
1,901  63 

708  00 
21  11 

$63,460  25 


Faneuil  Hall  Building. 

A.  Piotti  Company,  contractor 
Cram  &  Ferguson      .... 
Printing  Department,  City  of  Boston 
Charles  E.  Townsend,  blueprints    . 
City  Record,  City  of  Boston 


Courthouse,  Forest  Hills. 

Coblo  &  Griffin,  contractor      .... 
O'Connell  &  Shaw,  architects  .... 
Fuel  Committee,  City  of  Boston,  fuel    . 
Michael  Carpenter,  foreman    .... 
Capobianca  Construction  Company,  pointing 
James  Welch  &  Son,  grading   .... 
Cavanaugh  &  Early,  Inc.,  roofing  . 
A.  D.  Howie tt  Company,  painting  and  new  hal- 
liards         

James  J.  Joy,  general  work      .... 
Carmine  Mazzone,  general  work     . 
Krohn  &  Harrington,  trowel  and  box     . 


$41,109  40 

9,542  78 

291  38 

126  00 

16  00 


$51,085  56 


.   $36,817  20 

1,380  23 

1,099  22 

630  00 

495  00 

300  00 

275  00 

95  00 

73  00 

42  60 

6  00 

$41,213  25 


Municipal  Building,  Old  Ward  12,  Furnishings,  etc. 

Herbert  W.  Doten,  furniture $26,090  71 

J.  A.  Schweinfurth,  architect 812  95 

Charles  M.  Stieff,  pianos 1,800  00 

Eugene  M.  Frost,  stage  curtain      ....  800  00 
Manhattan    Rubber    Manufacturing    Company, 

rubber  mats 190  50 

W.  A.  Murtfeldt  Company,  granolithic  work      .  187  00 
E.  Howard  Clock  Company,  clock                 .        .  150  00 
United  Belting  and  Supply  Company,  fire  extin- 
guisher    .                               Ill  00 

Joseph  T.  Walsh,  furnishings 67  50 

Johns-Manville,  Inc.,  iron  work      ....  8  95 


$30,218  61 


Public  Buildings  Department. 
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Courthouse,    West  Roxbury,   Remodeling 

Joseph  Hugo,  contractor 

Louis  J.  St.  Amand,  architect 

Printing  Department,  City  of  Boston,  specifica 

tions 

Charles  E.  Townsend,  blueprints    . 
City  Record,  City  of  Boston,  advertising 


$19,114  80 

5,915  73 

561  60 

297  00 

21  50 

$25,910  63 


Courthouse,  Forest  Hills,  Completion  and  Furnishing. 


Herbert  W.  Doten,  furniture  .... 
Wetmore-Savage  Company,  lighting  fixtures 
O'Connell  &  Shaw,  architects  .... 
William   B.   Johnson   &   Sons   Company,   toilet 

fittings 

Nichols-Egan  Company,  Inc.,  screens  and  window 

shades      

C.  F.  Hovey  Company,  rugs    .        .        .     f  . 

Art  Metal  Construction  Company,  furniture 

E.  T.  Bryan  Iron  Works,  bronze  tablet 

M.  E.  Sheehan,  specifications  .... 

William  H.  Donovan,  lettering 

James  E.  Graham,  moving       .... 

Harding   Uniform  and   Regalia   Company,   flag 

stands 

City  Record,  City  of  Boston,  advertising 


Police  Station,  Hyde  Park. 

Alco  Contracting  Company,  Inc.,  contractors 
Maginnis  &  Walsh,  architects          .... 
Printing  Department,   City  of  Boston,   specifi- 
cations  

Charles  E.  Townsend,  blueprints    .... 
City  Record,  City  of  Boston,  advertising 
Thomas  F.  Downey  &  Co.,  borings 


Courthouse,  Forest  Hills,  Site. 
J.  Mercer  Seaver  and  Walter  L.  VanKleeck,  site, 
Real  Estate  Trust,  Trustees,  Forest  Hills  . 

Branch  Library,  West  Roxbury,  Site. 
Leander  S.  Payson,  execution  of  court  . 
Ethel  E.  Payson,  execution  of  court 


,712  00 
7,200  00 
1,059  99 

784  00 

559  08 
500  00 
307  25 
282  00 
106  85 
91  60 
85  00 

35  00 
24  50 


$21,747  27 


$7,458  75 

5,077 

67 

552 

25 

304  48 

25 

50 

15 

00 

$13,433  65 


$12,500  00 


$3,000  00 
3,500  00 


),500  00 
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Municipal  Building,  Old  Ward  12. 
Nichols-Egan  Company,  screens  and  curtains 
P.  J.  Dinn  &  Co.,  wire  grilles,  railing  and  fence  . 
National    Electrical    Construction    and    Supply 

Company,  electrical  work 

E.  T.  Ryan  Iron  Works,  Inc.,  bronze  tablets 

C.  E.  Bradley,  painting 

William  H.  Welch  Company,  temporary  heat 


Branch  Library,  West  Roxbury. 
L.  S.  Payson,  grading 


$529  00 
1,107  50 

360  00 
212  00 
100  00 
732  78 

$3,041  28 

$35  00 

Following  is  a  statement  showing  buildings  from 
which  rent  has  been  received  during  the  past  year,  also 
income  from  other  sources,  together  with  the  amounts, 
all  of  which  are  in  charge  of  this  department. 


Wardrooms 

$120  00 

Faneuil  Hall 

330  00 

Old  State  House 

100  00 

Rooms,  Quincy  Hall 

8,867  80 

Fire  House,  Eustis  street 

1  00 

Franklin  School  lot    . 

802  08 

Town  Hall,  Brighton 

1  00 

Thomas  Street  School 

1  00 

Smith  School 

1  00 

News  stand,  Annex    . 

283  22 

Municipal  Building,  South  Be 

►ston,          1,435  00 

Municipal  Building,  Roslindah 

3       .             245  00 

Municipal  Building,  Hyde  Par 

k      .             829  00 

Municipal    Building,     Archbi 

shop 

John  J.  Williams    . 

105  00 

Site  of  Police  Station  No.  2 

2,007  14 

Elmwood  Street  Gymnasium 

1  00 

$15,129  24 

Sale  of  paper 

$150  00 

Sale  of  desk 

4  00 

Charging  batteries 

235  15 

French  Fund 

120  00 

Penalty  on  coal  . 

31  48 

Damage  to  building 

6  00 

Telephones  . 

640  98 

1,187  61 

Armories : 

Rents  from  Commonwealth 

3,900  00 

$20,216  85 

Public  Buildings  Department, 
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LIST   OF   EMPLOYEES. 

The  following  is  a  list  of  employees  in  the  department 
on  January  31,  1923: 


1  Superintendent. 

13  Firemen  and  oiler. 

1  Chief  clerk. 

1  Furniture  polisher. 

3  Clerks. 

14  Chief    janitors    and    cus- 

1 Inspector. 

todians. 

1  Inspector  of  steam  heating. 

1  Janitor-engineer. 

1  Wire   inspector  and   elec- 

1 Assistant  chief  janitor. 

trician. 

36  Janitors,  laborers,  etc. 

1  Superintendent  of  janitors. 

1  Chief  elevator  operator. 

1  Steamfitter. 

8  Elevatormen  and  elevator 

1  Inspector  of  metal  work. 

attendants. 

2  Carpenters. 

10  Telephone    operators. 

1  Locksmith. 

6  Matrons. 

1  Chief  engineer. 

90  Janitresses     and     women 

6  Engineers  and  assistant  en- 

cleaning. 

gineers. 

6  Women  washing  towels. 

Ambulance  Station. 

5  Drivers.                                      1  Woman  cleaning. 

County  Buildings. 

2  Custodians. 

5  Firemen. 

6  Janitors. 

4  Watchmen 

9  Women  cleaning. 

Respectfully  submitted, 

Fred  J.  Kneeland 
Superintendent  of  Public  Buildings , 
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Public  Buildings. 


Buildings. 


Location. 


Number 
of  Feet 
in  Lot. 


Remarks. 


City  Hall 

City  Hall  Annex. 


Faneuil    Hall    and    market    under 
same. 

Quincy  Market,  house  and  hall  over 
same. 


Old  State  House 

Curtis  Hall 

Old  Armory  Building. 


Charity  Building  and  City  Tem- 
porary Home. 


New  City  Building. 


City  Building . 


Town  Hall. 


Wayfarers'  Lodge 

Municipal  Building,  Ward  12  . 

Old  Franklin  Schoolhouse 

Old  Cross  Street  Schoolhouse . 
Fuel  House 


School  street 

Court  square 

Faneuil  Hall  square. . . . 

North  and  South 
Market  streets. 

State  street 

South  street 

Maverick  street 


Chardon  street . 


Washington  and  Nor- 
folk streets,  Dor- 
chester. 

Washington  and  Rich- 
mond streets,  Dor- 
chester. 

Washington  street, 
Brighton. 


Hawkins  street . 


Vine     and     Dudley 
streets. 


Washington  street . 


Library  Building . 


Smith  Schoolhouse 

Wardroom,  Ward  18 

Old  Winthrop  Schoolhouse . . . 

Wardroom,  Ward  13 

Municipal  Building,  Ward  17 . 


Thomas  Street  Schoolhouse . 
Ambulance  Station 


Cross    street,    Charles- 
town. 

Main  street,      Charles- 
town. 


Joy  street 

Meeting  House  Hill. 
Bunker  Hill  street .  . 
Elmwood  street .... 
Columbia  road 


Thomas  street. . 
National  street. 


25,915 

15,175 

8,460 

27,400 

4,239 

49,907 

4,337 


19,962 
12,930 

11,640 

9,626 

9,509 
11,592 

11,471 
1,708 
2,430 


4,624 


7,927 

5,000 

13,242 

10,954 
3,523 


Occupied  by  city  offices. 
Occupied  by  city  offices. 


Leased  to  Bostonian  Society. 

Gymnasium,  showers,  etc. 

Wardroom  2  in  this  building; 
upper  part  occupied  by  Post 
159,  G.  A.  R.,  and  L.  S.  W.  V. 
temporary  quarters. 

Boiler  and  storehouse  on  lot. 


Used     as    branch     library     and 
Wardroom  21. 


Used  as  branch  library. 


Wardroom  26  in  this  building; 
other  room  leased  to  Post  92, 
G.  A  R. 


Wardroom,  branch  library  and 
gymnasium  and  shower  baths 
in  this  building. 

Wardroom  6,  Posts  15  and  7, 
G.  A.  R.,  in  this  building. 

Occupied  by  Col.  F.  B.  Bogan 
Camp,  No.  14,  L.  S.  W.  V. 

First  floor  used  for  storage  of 
fuel  by  Fire  Department; 
upper  floor  leased  to  Post  149, 
G.  A.  R. 

On  lot  with  Curtis  Hall,  occupied 
as  a  branch  library. 

Leased  to  Post  134,  G.  A.  R. 

On  lot  with  Mather  Schoolhouse. 

Wardroom  4  and  gymnasium. 

Leased  to  Roxbury  Post,  V.  F.  W. 

Wardroom,  branch  library,  swim- 
ming pool  and  gymnasium  in 
this  building. 

Leased  to  Boston  Post  200, 
G.  A.  R. 

On  land  leased  from  Carney 
Hospital;  lease  expired  Novem- 
ber 28,  1919. 


Public  Buildings  Department. 
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PUBLIC    BUILDINGS—  Concluded. 


BtTILDINQB. 

Location. 

Number 
of  Feet 
in  Lot. 

Remarks. 

Municipal  Building,  Ward  5 

Corner  Oak  and  Tyler 
streets. 

6,111 

Wardroom,  branch  library,  baths 
and  gymnasium  in  this  building. 

Courthouse  and  Police  Station  .... 

Meridian    street,    East 
Boston. 

13,616 

Occupied  as  Municia.pl  Court  and 
Police  Station. 

Archbishop  John  J.  Williams  Muni- 
cipal Building. 

West   Brooklinc   street 
and  Shawmut  avenue. 

13,483 

Proposed  new  Municipal  Build- 
ing. 

Municipal  Building,  South  Boston, 

21,250 

District  Court,  branch  library, 
showers  and  assembly  hall. 

Courthouse  and  Police  Station .... 

8,246 

Occupied  by  District  Court  and 

Police  Station. 

Old  Police  Station  6 

4,253 
3,777 

Not  in  use. 

Old  Police  Station  7 

Transferred   to   this   department 

December  23,  1913.  Leased  to 
L.  J.  Flaherty,  Post  A.  L. 

Old  Police  Station  8 

Not  in  use. 

Rifle  Range 

Woburn,  Mass 

Wilmington,  Mass 

53.3acres 
57  acres 

Not  in  use. 

Rifle  Range 

Not  in  use. 

Municipal  Building,  Roslindale. . .  . 

Washington    and    Ash- 
land streets. 

16,000 

Wardroom,  branch  library  and 
gymnasium. 

Old  Chemical  Engine  House 

Eustis  street 

1,790 

Transferred   to   this   department 

January  16,  1917.  Leased  to 
Roger  Wolcott  Camp,  U.  S. 
W.  V. 

Old  Ladder  House  No.  5 

Fourth     street,     South 
Boston. 

8,169 

Upper  part  leased  to  Post  32. 

Land  and  Buildings 

Arch  street 

3,862 

First  and  second  floor  temporaril  v 

leased. 

Municipal  Building 

River  street, HydePark. 

29,077 

Auditorium,  wardroom,  gymna 
sium  and  baths. 

County  Buildings. 


Buildings. 

Location. 

Number 
of  Feet 
in  Lot. 

Remarks. 

Courthouse,  Pemberton  square .... 

87,035 

Three  buildings. 

Jail 

Charles  street . ' 

130,740 
18,580 

Three  buildings. 

Municipal  Court,  Southern  District, 

Roxbury  street 

G.  A.  R.  Post  in  building. 

Municipal  Court,  West  Roxbury... 

Morton  street 

12,108 

Municipal  Court,  Brighton 

Washington  street 

53,980 

Municipal  Court,  Dorchester 

Station  House  11 

7,500 

North  Mortuary 

North  Grove  street .... 

11,792 

18 
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In  addition  to  the  foregoing  the  following  were  leased  or  rented 
by  the  department  for  city  offices,  etc. : 


Location  op  Buildings. 

Rent  per  Annum. 

Number  of 
Rooms. 

Occupied  by 

73  Tremont  street 

$9,350  per  year 

$1,500  per  year..  .  . 

13 
3 

Law  Department,  730  to  742,  inclusive. 

274  Boylston  street 

Medical  Examiner. 

Wardrooms. 
The  following  list  will  show  the  location  of  the  various 
wardrooms  in  the  city  and  whether  in  city  buildings  or 
in  hired  buildings,  and  rent  paid  for  same  during  the 
year: 


Ward. 

City  or  Rent. 

1 

2.  .  .  . 

City  building, 

3.  .  .  . 

It                       U 

4.  .  .  . 

«'                      It 

5.  .  .  . 

a                   tt 

6.  .  .  . 

u                  a 

7.  .  .  . 

8.  .  .  . 

9.  .  .  . 

$300  per  year, 

10 

City  building, 

11.  .  .  . 

12 

City  building, 

13. .  .  . 

u             it 

14. 

15.  .  .  . 

16. .  .  . 

17 

City  building, 

18 

tt             a 

19. 

20.  .  .  . 

21 

City  building, 

22 

$600  per  year, 

23 

24 

25 

26 

City  building, 

Name  of  Building. 


Location. 


No  wardroom 

Armory  Building 

Bunker  Hill  Grammar  Schoolhous  , 

Old  Winthrop  Schoolhouse 

Municipal  Building 

u  tt 

No  wardroom. 
No  wardroom. 
No  wardroom  . 

Municipal  Building 

No  wardroom. 

Municipal  Building 

No  wardroom. 
No  wardroom. 
No  wardroom. 
No  wardroom. 

Municipal  Building 

Leased  to  V.  F.  W 

No  wardroom. 
No  wardroom. 

City  building 

Minton  Hall 

Munieipal  Building 

No  wardroom. 

Old  Town  Hall 


Maverick  streeet. 

Baldwin  street,  Chsn. 

Bunker  Hill  st.,  Chsn. 

Oak  and  Tyler  streets. 

Shawmut      avenue      and 
West  Brookline  streets. 


Broadway,  South  Boston. 


Dudley  and  Vine  streets. 


Upham's  Corner. 
Meeting  House  Hill. 


"Washington   and   Norfolk 

streets. 
Forest  Hills. 

Roslindale. 

River   street  and  Central 
avenue,  Hyde  Park. 


Washington  st.,  Brighton. 


I 


Public  Buildings  Department. 
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City  scales  as?  follows,  viz. : 

North  scales,  Haymarket  square. 

South  scales,  City  Stables  Yard,  Albany  street. 

Roxbury  scales,  Eustis  and  Mall  streets. 

East  Boston  scales,  Liverpool  street.  (Sold  to  Hodge 
Boiler  Works,  June  16,  1910.) 

West  Roxbury  scales,  Centre  and  La  Grange  streets. 
(Removed  by  Street  Department  in  1902.) 

Jamaica  Plain  scales,  Centre  street  and  Starr  lane. 

Armories. 

The  following  list  will  show  the  locations  and  rents  of 
the  armories,  February  1,  1923,  in  charge  of  this  de- 
partment : 


Occupied  by 

Rent 
per  Annum. 

Location  of  Armory. 

2d  Separate  Battalion  N.  G 

City  building. 
$4,800 

Company  A,  First  Corps  of  Cadets 1 

1 

B,  First  Corps  of  Cadets 1 

C,  First  Corps  of  Cadets 1 

D,  First  Corps  of  Cadets J 

finch  street. 
130  Columbus  avenue. 

20 
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ITEMIZED    EXPENDITURES    FOR   EACH    ARMORY    BUILDING    FOR 

YEAR    1923-24. 


First  Corps 
Cadets. 


Anrient  and 

Honorable 

Artillery 

Company. 


Co.  L., 

Sixth 
Regiment. 


Rifle 
Practice. 


Total. 


Rents 

Taxes 

Cleaning  (exclusive  of  pay  rolls) . 

Electric  light 

Gas 

Telephones 

Fuel 

Water  rates 

Boiler  inspection 

Gas  and  electric  fixtures 

Furniture  and  furnishings 

Heating  and  ventilating 

Painting 

Glazing 

Plumbing 

Rifle  practice 

Transportation 


$4,800  00 


5,398  34 


1,503  35 
743  16 


$338  11 


$120  00 

596  22 

128  05 

97  85 


2  00 

1  20 

309  70 

440  98 

129  40 

10  26 

37  75 


$94  00 


1,744  75 
517  06 


$4,800  00 

94  00 

120  00 

934  33 

5,526  39 

97  85 

1,503  35 

743  16 

2  00 

1  20 

309  70 

440  98 

129  40 

10  26 

37,  75 

1,744  75 

517  06 


Totals. 


$12,444  85 


$338  11 


$1,873  41 


$2,355  81 


$17,012   18 


Cm    OF  B081  ON 
PRINTINQ  DEPARTMENT 


ITEMIZED   EXPENDITURES   FOR   EACH    PUBLIC   BUILDING    FOR   YEAR    1923-24. 


fl 


Rents  and  taxes 

Salaries  (pay  rolls) 

Retired  veteran's  pension 

Retired  laborer's  pension 

Workingmen's  compensation 

Engineers,  firemen,  janitors  and  cleaning  (payrolls), 

Mechanics  (pay  roll) 

Telephone  operators  (pay  roll) 

Cleaning,  exclusive  of  pay  rolls 

Electric  light 

Gas 


Telephones 

Fuel 

Supplies 

Ice  and  food 

Teaming 

Printing  and  binding 

Postage 

Stationery 

Carfares 

Fees 

Boiler  inspection 

Heating  Faneuil  Hall 

Gas  and  electric  fixtures 

Lawns  and  grounds 

Furniture  and  furnishing 

Auxiliary  fire  alarm 

Awnings 

Clock  repairs 

Clock ,  Peabody  square 

Flag  repairs 

Furniture  repairs 

Removng  snow  from  roofs.  .  . 

Carpentry 

Electric  and  gas  work 

Elevator  repairs 

Granolithic  and  asphalt  work . 
Heating  and  ventilating 
Iron,  copper  and  wile  work. .  . 

Masonry 

Painting  and  glazing 

Pastering  and  whitening 

Plumbing 

Roofing  and  gutters 

Medical  service  and  supplies. . 

Wearing  apparel 

Miscellaneous 

Automobile 

Extermination  of  insects 

Ambulances 


513.287  33 

3,263  68 

456  64 

576  29 

6,09.5  43 


28  50 

10  00 

1.050  46 

7  00 

100  88 

671  21 

179  47 

10  00 


5  00 
159  60 
361  67 
509  50 


424  60 
615  96 


11,243  02 

40  00 

1,329  30 

49  90 


33  00 
199  70 


3,771  72 

901  79 

26  14 


127  80 

2.754  34 

36  35 

992  22 

134  110 


32  45 
343  35 


22,042  56 
1,145  48 
1,302  41 


3,067  31 

632  71 

1094  66 
725  00 

4,230  39 

806  76 

1,119  98 

4,754  00 


3.304  49 
923  48 


6» 

Sg 


2,574  07 
77  75 


141  04 
41  77 


924  S3 
208  25 


541   52 
761    14 


2,230  92 
75  25 


214  40 
117  58 


399  15 

400  00 


213  02 
21  70 


407  34 
501  16 


00  90 
180  10 


774  74 

124  30 

1,190  42 


292  30 
3S0  II 


543  30 
3  75 


31  00 
164  30 


14  05 
128  12 


78  28 
59  19 


18  70 
139  70 


50  40 
63  00 


10  00 

1,325  33 

4  20 


651  46 
328  50 


mg 
■am 


•aft 

a  a, 
"X 


S.S 


am 
el 


4.880  22 
175  81 


231  84 
4  20 


69  67 
456  00 
700  00 
740  45 


806  30 
412  00 


541  32 
184  97 


5,496  17 
72  67 


14  70 
950  00 


60  00 
33  76 


46  80 
581  38 


120  00 
1,149  49 


2,786  92 
49  50 


190  25 
160  SI 


303  :«i 
1S1  30 


1,251   93 
4  54 


3,066  94 
74  21 


200  01 
40  40 


6  25 
17S  00 
130  36 

5  90 


387  50 
50  31 


837  46 
15  00 


■l^i 

mgg 


-effi 


o 


370  22 

12 


1.962  44 
IS  83 


2,634  01 
69  13 


4,281  07 
320  ; 
9  90 


5654  3S 
4   19 


So  CO 
441  36 
575  00 


50 
32  07 


77  80 
690  71 


993  03 
30  00 


45  92 
136  19 


1,000  15 


13  00 

10  77 


1  00 

47  71 


S.19I  62 
1,065  03 


$9,350  00 
13,287  33 
3.263  68 
456  64 
576  29 
193.541  92 
9,352  64 
10,285  11 
2,229  65 
8,954  64 
2,912  68 
13.516  95 
53,096  02 
5,367  48 
1,938  27 
1,050  46 
7  00 
100  88 
671  21 
179  47 
10  00 
106  00 
4,404  19 
1,181  92 
950  00 
17,795  06 
SO  00 
1,777  80 
123  15 
30  00 
57  00 
921  35 
15  00 
10,697  23 
3,066  34 
1,120  80 
850  00 
15,549  28 
2.33S  93 
3,209  01 
10,320  11 
160  65 
17,436  S5 
6,258  05 
5  00 
159  60 
436  52 
509  50 
725  00 


202  19 

13  89 

101  24 

463  59 

9  70 


110  35 

15  00 

547  3S 


Totals . 


51,876  96 


87,769  21 


516,291  60 


S10.299  14 


51,688  96 


$4,487  92 


*  Miscellaneous  buildings:    City  Building,  Washington  and  Richmond  streets;    Cress  Street  Schoolhouse;  Smith  School,  Joy  street;  Old  Police  Station  No.  6;  Old  Police  Station  No. 


ITEMIZED   EXPENDITURES   FOR   EACH    COUNTY   BUILDING    FOR   YEAR    1923=1924. 
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Retired  Laborer's 
Pension. 
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a 

V 
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$1,450  00 

$1,450  00 

1,173  75 

44,839  16 

245  00 

$1,765  50 

$8,538  16 

$1,974  17 

$4,657  57 

$13,637  00 

$7,751  35 

$6,515  41 

20  00 

205  24 

18  08 

8  40 

178  01 

225  00 
55  61 

$10,773  04 

10  81 

17,358  67 

4,559  24 

538  45 

47  43 

5  43 

431  27 

30  00 

216  22 

107  57 
36 

130  77 

812  43 

4  80 

705  27 

198  58 

$704  67 

190  40 

420  09 

37  86 

2,279  94 
219  07 

% 

1.565  03 

111  66 

73  75 

110  66 

$61  00 

801  52    * 

2  00 

4  00 

4  00 

42  00 

192  50 

258  25 

105  48 

6  00 

8  00 
10  00 

12  00 
10  00 
22  05 

52  20 
46  79 

4  00 

4  00 

40  00 

24  00 

3,329  12 

17,831  77 

2  00 

3  20 

26  00 

2  80 
21  85 
31  30 

15  10 

71  75 

85  15 

122   18 

69  70 

6  00 

60  60 
34  55 
60  00 

121  28 

64   15 

$65  00 

771  51 

440  59 

32  50 
530  50 

10  15 

181  63 

54  83 

908  70 

14  75 

3  40 

54  83 

- 

908  70 

2,508  79 

10  35 

154  20 

3,552  96 

3,149  57 
241  61 
717  70 

1,729  26 

13  06 

5  87 

244  38 
3  20 

182  51 

357  97 
211  60 

108  77 
36  57 

921  44 

67  21 

327  85 

31  29 
646  95 

31  29 

Heating  and  ventilating 

2  50 

52  25 

6  25 

406  07 
32  16 

178  78 

1,114  02 

32   16 

Masonry 

178  78 

Painting 

17  00 

17  00 

Glazing 

43  85 

1,183  81 

529  64 

18  60 

2  90 
28  09 
90  10 

65  35 

Plumbing 

978  75 

1,443  37 

83  21 

550  09 

84  45 

136  64 
125  00 

118  43 

1,551  42 

Roofing  and  gutters 

185  88 

930  62 

Hardware 

Miscellaneous 

Total 

$70,107  96 
i 

$3,403  71 

$9,690  58 

$2,921  20 

$5,379  34 

$18,445'  00 

$7,876  63 

$7,199  93 

$1,794  76 

$2,234  91 

$65  00 

$1,173  75 

$61  00 

$60,251  SI 

■       - 

[Document  22—1925.] 
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ANNUAL   REPORT 


PUBLIC  BUILDINGS  DEPARTMENT 


FOR   THE   YEAR   1924-25. 


Boston,  January  31,  1925. 

Hon.  James  M.  Curley, 

Mayor  of  the  City  of  Boston. 

Dear  Sir, —  In  accordance  with  section  24,  chapter  3, 
of  the  Revised  Ordinances  of  1914,  the  annual  report  of 
the  Public  Buildings  Department  for  the  year  ending 
January  31,  1925,  is  herewith  submitted. 

On  May  15,  1924,  Fred  J.  Kneeland,  Superintendent, 
suddenly  passed  away.  Building  Commissioner  John 
H.  Mahony  served  as  Acting  Superintendent  of  Public 
Buildings  until  the  appointment  by  the  Mayor  and  con- 
firmation by  the  Civil  Service  Commission  on  Decem- 
ber 31,  1924,  of  the  present  incumbent. 

Land  and  Buildings  in  Care  and  Custody  of 

Department. 


Land  and 
Buildings. 


County 
Buildings. 


Suffolk 

County 

Courthouse. 


Total    assessed    valuation    of    land    and 
buildings,  April  1,  1924. 

Assessed  valuation  of  buildings 


Amount  of  expenditures  for  repairs  and 
alterations,  1924-25. 

Per  cent  on  assessed  valuation  of  buildings, 


$10,471,500  00 

$599,400  00 

3,359,600  00 

447,400  00 

92,390  32 

17,578  49 

2iV0% 

3M,%* 

$4,481,000  00 

3,349,600  00 
26,669  41 

&%  of  \°7< 


*  Parts  of  five  buildings  occupied  by  Police  Department. 


Boston  City  Messen^ei 
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This  department  has  the  care  and  custody  of  City- 
Hall;  City  Hall  Annex;  Courthouse  and  Police  Station, 
East  Boston;  Ward  4  Building,  Charlestown;  Municipal 
Building,  Charlestown;  Quincy  Market;  Faneuil  Hall 
and  Market;  Old  State  House;  Municipal  Building, 
Oak  and  Tyler  streets;  Municipal  Building,  Dudley 
and  Vine  streets;  Municipal  Building,  Hyde  Park; 
Municipal  Building,  Roslindale;  Municipal  Building, 
South  Boston;  Municipal  Building,  Uphams  Corner; 
City  Building,  Codman  square,  Dorchester;  City  Build- 
ing, Washington  and  Richmond  streets;  Curtis  Hall 
Gymnasium  and  new  Library  Building,  Jamaica  Plain; 
Thomas  Street  Schoolhouse;  Old  Franklin  Schoolhouse; 
county  buildings;  buildings  used  for  municipal  offices 
and  market  purposes;  and  hired  buildings  or  parts  of 
buildings  used  for  county  purposes;  municipal  offices, 
wardrooms,  armories,  etc. 

The  following  buildings  in  whole  or  in  part  were  hired 
for  municipal  and  county  purposes: 

For  Offices: 

730-742  Tremont  Building  and  1004  Lawyers  Building. 

For  Armories: 

130  Columbus  avenue,  First  Corps  of  Cadets. 

For  Wardrooms: 

Maynard  Hall,  Ward  9.     (Lease  began  September  1,  1911.) 
Minton  Hall,  Forest  Hills,  Ward  22. 

For  Ambulance  Station: 

15  National  street.  (Ground  lease.)  Land  held  on  lease 
made  for  twenty  years;  expired  on  November  28,  1919. 
Not  renewed  up  to  present  time. 

For  County  Purposes: 

274  Boylston  street  for  Medical  Examiner. 

Ambulance  Station. 

The  ambulance  station  is  located  on  National  street, 
South  Boston,  on  land  leased  from  the  Carney  Hospital. 
Day  and  night  service  is  maintained  to  all  sections  of  the 
city  for  persons  desiring  treatment  at  the  Carney  and 
other  hospitals. 


Public  Buildings  Department. 


Disposition  of  Cases. 


Carney 

City    .... 

Lying-in      . 

Long  Island 

Tewksbnry  (to  train) 

Psychopathic     . 

Children's  . 

Soldiers'  Home,  Chelsea 

Holy  Ghost,  Cambridge 

Austin  Farm 

Scobey 

Boston  Sanatorium  . 

Massachusetts  Children' 

Massachusetts  General 

Peter  Bent  Brigham 

Good  Samaritan 


Hospitals. 


478 

194 

74 

48 

17 

10 

10 

6 

6 

6 

3 

3 

2 

2 

2 

2 


Pierce  Farm 

Relief  Station     . 

Robert  Brigham 

McLeod      . 

Tumbull     . 

Hartley 

Elm  Hill     . 

Free  Home  for  Women 

St.  Mary's 

Forest  Hills 

West  Roxbury  . 

Cambridge  City 

Marine 

Total  . 


*877 


Ambulance  Requests  from  Municipal  Departments 
and  Other  Organizations. 


City  Hospital          .... 
Institutions  Registration  Division 
Soldiers'  Relief       .... 
District  Nursing  Association 
Boston  Sanatorium 
Red  Cross 

Total 


194 
65 
9 
6 
3 
2 

279 


During  the  past  twenty-five  years,  the  cost  of  mainte- 
nance has  increased  from  $3,856.07  to  $11,120.94, 
number  of  patients  carried  from  394  to  877,  and  per 
capita  cost  from  $9.78  to  $12.68. 

The  following  is  a  general  financial  statement  of  the 
Public  Buildings  Department  for  the  fiscal  year  of 
1924-25. 

Appropriations  . 
Department  expenses  (original  appropriation),        $514,260  56 
Transfer  from  French  Fund   (repairs  on  Old 

State  House) 120  00 


Total  net  appropriation,  public  buildings, 
Suffolk  County  Courthouse  .... 

County  buildings    ....... 


$514,380  56 
67,847  00 
89,461  80 

$671,689  36 


*200  accidents,  312  medical,  365  surgical. 
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Expenditures. 

Public  buildings,  department  expenses 
Wardrooms,  department  expenses 
Armories,  department  expenses   . 
Ambulance  Station,  department  expenses 
Suffolk  County  Courthouse 
County  buildings 


$460,110  31 
14,500  45 
18,195  27 
11,120  94 
66,841  48 
87,323  76 

$658,092  21 


Expended  on  Special  Appropriations. 

Police  Station  2  Building      .... 

Faneuil  Hall  Building 

Police  Station,  Hyde  Park  .... 
Courthouse,  West  Roxbury,  remodeling  . 
Charities  Administration  Building  and  Tern 

porary  Home 

Courthouse,  Dorchester,  site  and  plans 

Courthouse,  Brighton 

Police  Headquarters 

Engine  31  and  Police  Division  8  Building 


$250,813  62 
210,236  02 
165,643  06 

70,857  08 

61,335  92 
59,391  38 
28,427  50 
20,730  43 
542  01 

$867,977  02 


Credits  and  Expenditures  on  Account  of  Appro- 
priations for  Public  Buildings  Department, 
Excluding  Suffolk  County  Courthouse  and 
other  County  Buildings  for  the  Past  Twenty- 
five  Years. 


Yeah. 


Appropriation. 


Transfers  and 
Income. 


Unexpended 
Balance. 


Expenditures. 


1900-01 . 
1901-02 . 
1902-03 . 
1903-04 . 
1904-05 . 
1905-06 . 
1906-07. 
1907-08 . 


$216,000  00 

284,000  00 

250,000 

00 

240,000 

00 

240,000 

00 

241,500 

00 

240,000  00 

250,000 

00 

$53,754  89 
24,411  69 


1,425  99 
11,997  67 

18,378  19 
465  45 


$397  44 


$269,754  89 
308,411  69 
250,000  00 
241,425  99 
251,997  67 
241,102  56 
258,378  19 
250,465  45 


Public  Buildings  Department. 

CREDITS   AND    EXPENDITURES.       Conch,,!,;!. 


Year. 


Appropriation. 


Transfers  and 
Income. 


Unexpended 
Balance. 


Expenditures. 


190S-09 . . 
1000-10. . 
1910-11. . 
1911-12. . 
1912-13 . . 
1913-14. . 
1914-15 . . 
1915-16. . 
1916-17. . 
1917-18. . 
1918-19. . 
1919-20 . . 
1920-21 . . 
1921-22 . . 
1922-23 .  . 
1923-24 .  . 
1924-25 .  . 


$200,000  00 
250,387  00 
195,000  00 
200,000  00 
240,000  00 
255,000  00 
265,000  00 
285,395  00 
246,274  27 

258.882  14 
295,680  92 
321,214  99 
360,684  66 
384,161  38 
435,441  10 

463.883  57 
514,260  56 


$10,800  38 

120  00 

240  00 

19,720  56 

4,910  43 

220  00 

5S7  02 

120  00 

120  00 

120  00 

3,220  00 

1,825  68 

13,460  00 

12,245  00 

22,057  42 

16,120  00 

120  00 


$85,548  02 
246  21 


4,200  39 


15£S  58 
3,809  95 

19,971  72 
11,934  32 

4,232  42 
11,720  46 
29,240  63 

3,697  61 
10,453  59 


$210,890  38 
164,958  98 
194,993  79 
219,720  56 
244,910  43 
251,019  61 
265,587  02 
270,031  42 
242,584  32 
259,002  14 
275,709  20 
311,106  35 
369,912  24 
384,685  92 
428,257  89 
476,305  96 
503,926  97 


Expenditures  for  Public  Buildings. 

Rents $10,600  00 

Salaries  (pay  rolls) 5,366  67 

Retired  laborers'  pension 360  00 

Retired  veterans' pensions 3,611  00 

Workingmen's  compensation 1,353  43 

Engineers,   firemen,   janitors  and  cleaning   (pay 

rolls) 213,921  37 

Mechanics  (pay  rolls) 12,001  38 

Telephone  operators  (pay  rolls)       ....  10,820  60 

Cleaning  (exclusive  of  pay  rolls)      .        .        .        .  2,287  21 

Electric  light 10,845  64 

Gas 2,716  36 

Telephones 13,451  96 


Carried  forward 


.    $287,335  62 
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Brought  forward 

$287,335  62 

Fuel      .... 

Supplies       .... 

4,999  71 

lee  and  food 

1,965  06 

Teaming      .... 

1,765  00 

Postage        .... 

92  96 

Stationery    .... 

424  88 

Printing  and  binding 

202  60 

Advertising 

12  50 

Carfares       .... 

119  25 

Fees      .        .        .        .        . 

10  00 

Lawns  and  grounds    . 

145  00 

Boiler  inspection 

95  00 

Heating,  Faneuil  Hall 

5,033  36 

Gas  and  electric  fixtures   . 

803  98 

Furniture  and  furnishings 

18,266  97 

Auxiliary  fire  alarm  . 

60  00 

Awnings       .... 

1,921  09 

Clocks  and  repairs 

139  12 

Flag  repairs 

297  00 

Furniture  repairs 

1,884  42 

Removing  snow  from  roofs 

295  60 

Carpentry    .... 

10,662  12 

Electric  and  gas  work 

4,490  15 

Elevator  repairs 

1,819  71 

Granolithic  and  asphalt  work  . 

640  00 

Heating  and  ventilating    . 

9,005  13 

Iron,  copper  and  wire  work 

4,074  33 

Masonry 

5,265  40 

Marble  work       .... 

88  70 

Painting  and  glazing 

24,390  34 

Plastering  and  whitening 

885  00 

Plumbing 

15,917  69 

Roofing  and  gutters  . 

9,190  55 

Medical  service  and  supplies    . 

294  00 

Wearing  apparel 

282  00 

Miscellaneous     .... 

738  82 

Automobile         .... 

601  99 

$460,110  31 

The  following  offices  were  leased  or  rented : 

Rent 

Number 

Location. 

per 

of 

Use. 

Annum. 

Rooms. 

§9,500 

16 

Law  Department. 

274  Bovlston  street 

81,500 

3 

M<=>rHr>al  "FlTfl.miTipr 

Public  Buildings  Department. 


Wardrooms. 


Ward. 

City 
Ownership 
or  Rental. 

Name  of  Building. 

Location. 

o 

City  building. 

a                 u 
a                 a, 
u                 a 
t.                 u 
u                 a 
u                 u 

§600  per  year, 
City  building, 

u                u 
a                a 

Armory  Building 

Maverick  street. 

4 

Old  Winthrop  Schoolhouse 

Municipal  Building 

Bunker  Plill  street. 

Oak  and  Tyler  streets. 

Shawmut     avenue    and     West 

Brookline  street. 
Broadway,  South  Boston. 

Dudley  and  Vine  streets. 

Uphams  Corner. 

Washington  and  Norfolk  streets. 

Forest  Hills. 

6 

10 
12 
17 
21 

li                           u 

U                                     I 
L                                     Ci 

a                           u 

City  Building 

22 

Minton  Hall 

23.. 

Municipal  Building 

Rosljpdale. 

River  street  and  Central  ave- 
nue, Hyde  Park. 
Washington  street,  Brighton. 

24 

26 

it                           u 

Old  Town  Hall 

City  Scales. 


North     . 
South 
Roxbury 
Jamaica  Plain 


Haymarket  square. 
Albany  street 
Eustis  and  Mall  streets. 
Centre  street  and  Starr  lane . 


Armories. 


Occupied  by 

City  Ownership 
or  Rental. 

Location. 

2d  Separate  Battalion 

City  building. 
S4,800  per  year. 

Bulfinch  street. 

First    Corps    of    Cadets,    Companies    A, 
B,  C,  D. 

130  Columbus  avenue. 

Respectfully  submitted, 

John  P.  Englert, 
Superintendent  of  Public  Buildings. 


Expenditures  for  Wardrooms. 

Rents    .               $600  00 

Engineers,   janitors,  firemen  and  cleaning   (pay 

rolls) 8,606  94 

Electric  light 354  15 

Carried  forward $9,561  09 
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Brought  forward 

$9,561  09 

Gas       .     '   . 

19  11 

Fuel      .... 

1,692  38 

Supplies 

49  35 

Boiler  inspection 

10  00 

Carpentry    . 

126  29 

Flag  repairs 

10  00 

Masonry 

505  00 

Heating  and  ventilating 

347  66 

Painting 

438  40 

Roofing  and  gutters  . 

530  00 

Plumbing     . 

1,039  97 

Plastering  and  whitening 

166  20 

Miscellaneous 

5  00 

$14,500  45 

Expenditures  for  Armories. 

Rents    .......                                $4,800  00 

Cleaning  (exclusive  of  pay  rolls) 

120  00 

Electric  light       .... 

2,465  70 

Gas       .... 

4,122  96 

Telephones  . 

86  39 

Fuel      .... 

1,014  36 

Water  rates . 

601  32 

Boiler  inspection 

2  00 

Gas  and  electric  fixtures 

4  50 

Supplies 

• 

9  70 

Roofing        .... 

229  75 

Painting  and  glazing 

530  00 

Plumbing     . 

109  72 

Rifle  practice  and  transportation 

4,050  87 

Miscellaneous 

48  00 

■ 

$18,195  27 

Expenditures  for  Ambulance  Station. 

Rents  and  taxes         ....               .        .           $250  00 

Drivers  and  cleaning  (pay  rolls) 

8,983  11 

Electric  light       ..... 

214  25 

Gas 

11  55 

Telephones  .... 

128  45 

Fuel 

435  21 

Supplies       .... 

41  09 

Furniture  and  furnishings 

53  12 

Painting  and  glazing 

9  80 

Roofing  and  gutters  . 

37  29 

Wearing  apparel 

220  00 

Ambulances 

737  07 

$11,120  94 

V 


Public  Buildings  Department. 
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Expenditures  for  County  Buildings. 

Rents 

$1,500  00 

Retired  laborers'  pension  roll  .... 

1,177  50 

Engineers,   firemen,   janitors  and  cleaning   (paj 

T 

rolls)          ........ 

56,817  09 

Cleaning  (exclusive  of  pay  rolls) 

257  50 

Electric  light 

2,685  77 

(las 

172  24 

Fuel 

2,805  99 

Supplies 

626  78 

Teaming 

49  00 

Stationery 

53  70 

Boiler  inspection         ...... 

30  00 

Gas  and  electric  fixtures 

117  89 

Furniture  and  furnishings         .... 

3,349  56 

Awnings 

731  65 

Clock  repairs 

Flag  repairs         .        .       .        . 

178  70 

18  00 

Furniture  repairs 

187  20 

Lawns  and  grounds 

1,033  65 

Carpentry 

3,204  44 

Electric  and  gas  work 

1,085  80 

Elevator  repairs 

26  02 

Heating  and  ventilating    .        .        .        . 

2,360  80 

Iron,  copper  and  wire  work      .... 

755  19 

Masonry 

396  00 

Painting  and  glazing 

3,894  65 

Plumbing 

1,645  19 

Roofing  and  gutters 

2,061  20 

Miscellaneous 

102  25 

$87,323  76 

Expenditures  for  Suffolk  County  Cou 

RTHOUSE. 

Electric  light 

$9,068  12 

Gas 

6  84 

Fuel      .                              

17,522  60 

Supplies 

4,430  76 

Ice  and  water 

526  43 

Boiler  inspection 

20  00 

Gas  and  electric  fixtures 

2,104  10 

Furniture  and  furnishings 

6,352  72 

Clock  repairs 

80  50 

Furniture  repairs 

1,979  46 

Carpentry 

4,879  83 

Electric  and  gas  work 

313  35 

Elevator  inspection    . 

154  20 

Elevator  repairs          ........ 

1,956  19 

Carried  forward           

$49,395  10 

10 


City  Document  No.  22. 


Brought  forward  . 
Heating  and  ventilating    . 
Iron,  copper  and  wire  work 
Masonry      .... 
Painting  and  glazing 
Roofing  and  gutters  . 
Miscellaneous 


^9,395 

10 

5,506 
2,395 

2,472 

00 
23 

70 

4,543 
2,469 

08 
37 

60  00 

- 

$66,841  48 

Rentals  and  Other  Sources  of  Income. 

Wardrooms 

$396  00 

Faneuil  Hall 

20  00 

Old  State  HouSe 

100  00 

Rooms,  Quincy  Hall  . 

8,867  80 

Lot,  Franklin  School 

1,020  84 

Franklin  School  . 

2  00 

Smith  School 

1  00 

Town  Hall,  Brighton 

1  00 

Municipal  Building,  South  Boj 

ston.             736  00 

Municipal  Building,  Roslindal< 

3       .             191  50 

Municipal  Building,  Hyde  Par 

k      .             881  00 

Municipal     Building,     Archb 

ishop 

J.J.  Williams 

351  00 

Fire  House,  Eustis  street  . 

2  00 

Elmwood  Street  Gymnasium 

1  00 

Site  of  Police  Station  No.  2 

1,609  70 

News  stand,  Annex    . 

99  96 

Police  Headquarters  . 

796  80 

Thomas  Street  School 

.        .                 1  00 

$15,078  60 

Sale  of  furniture,  etc. 

$154  68 

Sale  of  furniture 

132  00 

Income,  French  Fund 

120  00 

Commission  on  telephones 

762  70 

1,169  38 

Armories : 

Rents  from  Commonwealth 

. 

3,900  00 

$20,147  98 

Public  Buildings  Department. 
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ORGANIZATION. 


1  Superintendent. 

14  Firemen  and  oilers. 

1  Chief  clerk. 

1  Furniture  polisher. 

3  Clerks. 

13  Chief    janitors    and    cus- 

1 Inspector. 

todians. 

1  Inspector  of  steam  heating. 

1  Janitor-engineer. 

1  Wire   inspector   and   elec- 

1 Assistant  chief  janitor. 

trician  . 

37  Janitors,  laborers,  etc. 

1  Superintendent  of  janitors. 

1  Chief  elevator  operator. 

1  Steam  fitter. 

8  Elevatormen  and  elevator 

1  Inspector  of  metal  work. 

attendants . 

2  Carpenters. 

10  Telephone  operators. 

1  Locksmith. 

6  Matrons. 

1  Chief  engineer. 

90  Janitres^es     and     women 

6  Engineers  and  assistant  en- 

cleaners. 

gineers. 

6  Women  towel  washers. 

Ambulant 

:e  Station. 

5  Drivers. 

1  Woman  cleaner. 

County  L 

buildings. 

3  Custodians. 

8  Firemen. 

16  Janitors. 

4  Watchmen. 

11  Women  cleaners. 

2  Assistant  janitresses. 

12 
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Prefatory  Note. 

Beginning  with  1926,  the  following  lists  will  be  printed 
in  this  report  only  once  in  four  years,  the  first  year  of  a 
municipal  administration.  Supplementary  lists,  how- 
ever, will  be  published  when  necessary. 

Public  Buildings. 


Buildings. 

Location. 

Number 
of  Feet 
in  Lot. 

Use. 

City  Hall 

25,915 

Municipal  offices. 

15,175 

Municipal  offices. 

Faneuil  Hall  and  market 

Faneuil  Hall  square. . .  . 

8,460 

Assembly  hall  and  market. 

North  and  South 
Market  streets. 

27,400 

Market. 

4,239 

Leased  to  Boston  Society  as 
historical  museum. 

Curtis  Hall                                  

49,907 

Gymnasium,  showers,  etc. 
Public  library. 

On  lot  with  Curtis  Hall, 

Maverick  street 

4,337 

Wardroom  2;  upper  part  occu- 
pied by  Post  159  G.  A  R„ 
and  U.  S.  W.  V.,  temporary 
quarters. 

New   Charity  Building  and  Tem- 
porary  Home  for  Women  and 
Children. 

Chardon  street 

19,962 

Overseers  of  Public  Welfare  and 
private  charitable  societies. 

New  City  Building 

Washington    and  Nor- 
folk     streets,      Dor- 
chester. 

12,930 

Wardroom  21  and  public  library. 

City  Building 

Washington    and    Rich- 
mond   streets,     Dor- 
chester. 

11,640 

Public  library. 

Town  Hall 

Washington    street, 
Brighton. 

9,626 

Wardroom  26;  room  leased  to 
Post  92,  G.  A.  R. 

9,509 

Temporary  home  for  men. 

Municipal  Building 

Vine  and  Dudley  streets, 

11,592 

Wardroom  12  branch  library, 
gymnasium  and  showers. 

Old  Franklin  Schoolhouse 

Washington  street 

11,471 

Wardroom  6,  Posts  15  and  7, 
G.  A.  R. 

Old  Cross  Street  Schoolhouse 

Cross    street,    Charles- 
town. 

1,708 

Col.  F.  B.  Bogan  Camp,  No.  14 
U.  S.  W.  V. 

Fuel  house 

Main    street,    Charles- 
town. 

2,430 

Storage  of  fuel  by  Fire  Depart- 
ment; upper  floor  leased  to 
Post  149,  G.  A.  R. 

Smith  Schoolhouse 

4,624 

Leased  to  Post  134,  G.  A.  R. 
Wardroom  18. 

Wardroom 

On    lot    with    Mather 
Schoolhouse. 

Public  Buildings  Department.                13 

PUBLIC   BUILDINGS.—  Concluded. 

BUIJ.DI.NGS. 

Local  ion. 

Number 
of  Feet 
in  Lot. 

Use. 

Old  Winthrop  Sehoolhouse 

Wardroom 

Columbia  road 

Thomas  street 

7,927 
5,000 

13,242 

10,954 

3,523 
6,111 

13,616 

13,483 

21,250 
8,246 

4,253 

3,777 

Wardroom  4  and  gymnasium. 
Wardroom    18;     quarters   leased 

Municipal  Building 

to  Roxbury  Post,  V.  P.  W. 
Wardroom    17,    branch    library, 

Thomas  Street  Sohoolhouse 

Ambulance  Station 

swimming    pool    and    gymna- 
sium. 

Leased    to    Boston    Post     200, 

National  street 

Corner     of     Oak     and 
Tyler  streets. 

Meridian    street,    East 
Boston. 

West   Brookline   street 
and  Shawmut  avenue. 

East  Broadway 

City    square,    Charles- 
town. 

West  Broadway 

Meridian  street 

G.  A.  R. 

Ambulance  Station. 

Municipal  Building 

Wardroom    5,    branch    library, 

Courthouse  and  Police  Station .... 

Archbishop      John      J.      Williams 
Municipal  Building. 

Municipal  Building,  South  Boston. 

Courthouse  and  Police  Station.  .  .  . 

Old  Police  Station  6 

baths,  and  gymnasium. 

Municipal     Court     and     Police 
Station. 

(Large    auditorium,    gymnasium, 
branch  library,    showers,    and 
social  hall. 

District  Court,    branch    library, 
showers,  and  assembly  hall. 

District  Court  and  Police  Station. 
Not  in  use. 

Old  Police  Station  7 

Leased    to    Lieut.    Lawrence    J. 

Old  Police  Station  8 

Flaherty  Post  30,  The  Ameri- 
can Legion. 

Not  in  use. 

Rifle  Range 

Woburn,  Mass 

Wilmington,  Mass 

Washington   and    Ash- 
land streets. 

Eustis  street 

53.3acres 

57    acres 

16,000 

1,790 

8,169 

3,862 

29,077 

Rifle  Range 

Not  in  use. 

Municipal  Building,  Roslindale.  .  .  . 

Old  Chemical  Engine  House 

Old  Ladder  House  No.  5 

Wardroom    23,    branch   library, 
and  gymnasium. 

Leased  to  Roger  Wolcott  Camp, 

Fourth    street,     South 
Boston. 

Arch  street 

U.  S.  W.  V. 

Upper  part  leased   to   Post   32, 
G.  A.  R. 

First  and  second  floor  temporarily 

Municipal  Building 

River      street,      Hyde 
Park. 

leased. 
Auditorium,  Wardroom  24,  gym- 

nasium and  baths. 

14 
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Bounty  Buildings. 

Buildings. 

Location. 

Number 
of  Feet 
in  Lot. 

Use. 

Courthouse,  Pemberton  square.  . . . 
Jail 

Charles  street 

87,035 

130,740 

18,580 

12,108 

53,980 

7,500 

11,792 

Part 
G. 

occupied     by     Pc 
A.  R. 

Municipal  Court,  Southern  District, 
Municipal  Court,  West  Roxbury. .  . 

Roxbury  street 

Morton  street 

>st     26, 

Municipal  Court,  Brighton 

North  Mortuary 

Washington  street 

Station  House,  11 

North  Grove  street .... 

ITEMIZED   EXPENDITURES    FOR   EACH   ARMORY   BUILDING    FOR 

YEAR    1924-1925. 


First 

Corps 

Cadets. 

Ancient  and 

Honorable 

Artillery 

Company. 

Company  L, 

Sixth 

Regiment. 

Rifle 
Practice. 

Total. 

$4,800  00 

$4,800  00 

$120  00 

2,465  70 

4,122  96 

86  39 

1,014  36 

9  70 

601  32 

2  00 

4  50 

530  00 

109  72 

229  75 

4,050  87 

48  00 

Cleaning  (exclusive  of  pay  rolls) .  . 

$120  00 

652  29 

129  70 

86  39 

Electric  light 

1,417  83 
3,993  26 

$395  58 

Gas 

Fuel 

1,014  36 

Supplies 

4  85 

4  85 

Water  rates 

509  52 

$91  80 

2  00 

2  10 

530  00 

32  10 

229  75 

1  50 

90 

Painting  and  glazing 

Plumbing 

77  62 

Rifle  practice 

4,050  87 

48  00 

Totals 

$11,784  47 

$478  95 

$1,789  18 

$4,142  67 

~  $18,195  27 

Public  Buildings  Department. 
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ITEMIZED  EXPENDITURES  FOR  EACH  PUBLIC  BUILDING  FOR  YEAR  1924-25. 
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89,041  66 

810,600  00 
5,366  6J 
3,611  00 
360  00 
1,353  43 
213,921  37 
12,001  38 
10,820  60 
2,287  21 
10,845  64 
2,716  36 
13,451  96 
45,895  26 
4,999  71 
1,965  06 
1,765  00 
92  96 
202  60 
424  88 
12  50 
119  25 
10  00 
95  00 
5,033  36 
803  98 
155  00 
18,266  97 
601  99 
60  00 
1,921  09 
78  77 
60  35 
142  00 
1,884  42 
145  00 
295  60 
10,662  12 
4,490  15 
1,819  71 
640  00 
9,005  13 
4,074  33 
5,265  40 
88  70 
24,390  34 
885  00 
15,917  69 
9,190  55 
738  82 

$250  00 
8,983  11 

$10,850  00 
14,349  78 
3,611  00 

85,366  67 

3,611  00 

360  00 

1,353  43 

7,804  74 

1,353  43 

213,921  37 

12,001  38 

10,820  60 

2,287  21 

11,059  89 

2,727  91 

13,580  41 

46,330  47 

5,040  80 

1,965  06 

1,765  00 

Engineers,  firemen,  janitors  and  cleaning  (pay  rolls)  - 

$23,018  05 

386,066  53 

88,473  61 

S8.440  61 

81,386  00 

81,586  94 

84,959  27 

87,052  94 

87,699  44 

811,476  48 

815,080  94 

82,510  94 

S11.852  61 

816,512  27 

$12,001  38 

$10,820  60 

1,670  86 

457  35 

6  50 
32  40 

32  50 
427  06 

120  00 

1,332  30 

1  08 

871  56 

779  34 
727  69 

S7  71 

63  08 
84  23 

2,013  03 

699  93 
56  61 

1,183  75 
7  09 

412  50 
189  36 

411  26 

60 

2,594  22 
23  35 

817  50 

214  25 

11  55 

128  45 

435  21 

41  09 

455  15 

1,171  20 

13,451  96 

25,047  20 
1,140  72 
1,249  53 

1,686  25 
37  38 

2,477  03 
27  12 

502  10 
84 

2,921  26 
157  35 

3,672  88 
44  85 

2,632  46 
98  13 

1,559  41 
52  59 

571  96 
17  40 

1,414  02 
69  27 

$132  06 

2,902  63 
301  13 

376  00 
5  89 

372  50 
715  53 

6  80 

2,513  85 

19  68 

134  21 

1,765  00 

92  96 

202  60 

424  88 

812  50 

119  25 
10  00 

2  00 

15  00 

10  00 

4  00 

82  00 

2  00 

10  00 

6  00 

10  00 

10  00 

2  00 

8  00 

2  00 

10  00 

2  00 

5,033  36 

26  70 

20  00 

1  38 

5,033  36 
803  98 

185  23 

425  75 

127  35 

60 

4  80 

45 

15  00 

18  10 

135  00 
193  48 

10,460  81 

6,223  70 

154  50 

733  18 

11  60 

18  74 

290  00 

179  58 

53  12 

18,320  09 

601  99 

• 

601  99 

20  00 

1,256  50 

33  00 

40  00 

60  00 

353  74 

50  41 

9  00 

251  44 

1,921  09 

36  27 

9  50 

78  77 

860  35 

60     35 

100  00 
410  75 

12  00 
332  25 

10  00 

10  00 

10  00 

142  00 

Furniture  repairs 

1,119  42 

15  00 

7  00 
145  00 

1,884  42 

Lawns  and  grounds 

145  00 

Removing  snow  from  roofs 

31  00 
337  25 

202  00 
273  18 

62  60 
422  98 
532  07 

295  60 

1,928  43 

1,630  04 

790  16 

1,030  39 

150  02 

1,029  55 

507  30 
219  00 

1,019  24 

454  76 

1,027  26 
815  57 

8  75 

309  65 

153  85 
25  85 

303  30 
464  04 

1,621  52 
353  86 

104  65 

421   15 

96  50 

374  49 
60  70 

168  97 
239  00 

898  50 

10,662  12 

4,490  15 

1,819  71 

Granolithic  and  asphalt  work 

640  00 

409  42 

5  43 

180  00 

640  00 

1,389  21 

293  40 

1,359  10 

1,843  56 
99  88 
550  00 

145  78 
32  34 

83  35 

45  55 

847  84 
893  00 
485  00 

139  96 

1,068  38 

450  00 

350  00 

35  00 

1,402  65 

37  80 

1,377  20 

30  34 

1,416  94 

169  80 

9,005  13 

1,046  34 

113  80 

7  70 

4,173  92 

104  40 

450  09 
115  00 

309  91 
1,125  00 

388  94 

4,074  33 

987  50 

5,265  40 

Marble  work 

46  00 
259  20 

88  70 

Painting  and  glazing 

8,815  12 

78  80 

1,509  30 
500  00 

1,222  64 
772  66 

28  87 

6  00 

765  77 

755  00 

10  56 

27  60 

1,620  35 

175  20 

23  20 

1,192  68 

658  20 

432  30 

460  59 

14  07 

1,980  96 
385  00 
202  63 
787  26 

9  80 

24,400  14 

Plastering  and  whitening 

885  00 

983  37 
393  82 
175  75 

2,413  26 

1,188  62 

11  50 

921  94 

49  75 

1,267  20 
28  45 
255  82 

26  65 
36  00 

851  59 

2,284  05 

3,001   12 

602  93 

30  00 

344  20 

357  83 

11  00 

1,372  04 
420  58 

1,307  49 
451  79 

75  04 
27  60 

1,336  82 
1,390  38 

541  95 

148  65 

.       15,917  69 

Roofing  and  metal  work 

21  90 

128  03 
8  00 

54  00 

S96  00 

37  29 

9,227  84 

Miscellaneous 

1  25 

245  50 

738  82 

Ambulance  repairs 

389  78 
173  61 
173  6S 

389  78 

Ambulance  equipment 

- 

173  61 

173  68 

Medical  service  and  supplies 

294  00 
282  00 

294  00 
282  0C 

294  00 

220  0C 

502  00 

— 

Totals 

349,943  71 

S140.632  84 

81,751  74 

824,399  91 

811,400  04 

817,346  99 

816,368  25 

8291  99 

84,228  33 

810,679  46 

84,271  61 

S20.101  27 

813,416  34 

817,769  39 

825,782  24 

S22.668  23 

$4,220  81 

S18.695  65 

S12.001  38 

896  00 

81,021  74 

$28,360  83 

$2,349  49 

$112  57 

*  $4,603  65 

$460,110  31 

$11,120  94     $471,231  25 

11                  u    ■ 

*  Miscellaneous  buildings:  Old  Baldwin  School;  Old  Police  Station  7;  Clock,  Peabody  square;  Smith  School,  Joy  street;  Old  Police  Station  8;  Cross  Street  School;  Thomas  Street  School;  City  Buildings,  Washington  and  Richmond  streets. 
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ITEMIZED   EXPENDITURES    IN   COUNTY   BUILDINGS   FOR  YEAR    1924—1925. 


Rents  and  taxes 

Retired  laborers'  pension 

Engineers,  firemen,  janitors  and  cleaning  (pay  rolls) 

Cleaning,  exclusive  of  pay  rolls 

Electric  light 

Gas 

Fuel 

Supplies 

Ice  and  water 

Teaming 


Stationery 

Boiler  inspection 

Gas  and  electric  fixtures. . . . 
Furniture  and  furnishings .  . 

Awnings 

Clock  repairs 

Flag  repairs 

Furniture  repairs 

Lawns  and  grounds 

Carpentr  y 

Electric  and  gas  work. 

Elevator  inspection 

Elevator  repairs 

Heating  and  ventilating. . .  . 
Iron,  copper  and  wire  work. 

Masonry 

Painting  and  glazing 

Plumbing 

Roofing  and  gutters 

Miscellaneous 
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Totals. 


$9,068  12 

6  84 

17,522  60 

4,430  76 

526  43 


$1,996  00 


20  00 
2,104  10 
6,352  72 


80  50 


1,979  46 


4,879  83 
313  35 
154  20 
1,956  19 
5,506  00 
2,395  23 
2,472  70 
4,543  08 


2,469  37 
60  00 


,841  48 


34  24 

5  28 

246  91 

38  05 


2  00 


35  85 


1,033  65 
20  40 


43  50 
17  18 


$3,473  06 


$9,269  94 


260  78 


115  31 


9  00 


4  00 


148  25 

68  50 

106  00 

8  00 


98  35 
22  23 


40  06 


1,251  15 


49  50 


$11,451  07 


5,292  00 


116  59 
48 


63  15 


15  00 


8  15 
1,026  21 
328  62 


349  66 


65  29 


278  64 
450  00 


$4,993  79 


$7,128  52 


149  19 


68  15 


5  00 


10  00 
81  43 
1,549  73 
35  85 
60  00 


162  20 


696  91 


1,016  45 
75  13 


1,355  00 
82  30 
72  08 


$12,547  94 


$14,926  44 


914  51 

4  70 

1,150  39 

258  78 


18  00 


10  00 

27  31 

354  65 

262  83 


10  00 


1,295  45 
301  01 


592  91 

75  00 

396  00 

1,245  00 

757  99 

634  11 

9  75 


$23,244  83 


$10,137  00 


$10,137  00 


$11,067  19 


457  36 

24 

980  00 

75  90 


4  00 


70  50 


12  70 


25  00 


420  57 
641  32 


565  00 


$1,500  00 


257  50 
65  48 


162  10 


$687  62 

161  54 

428  69 

7  44 


2  00 

1  00 

38  12 


$1,177  50 


323  10 
121  24 


288  75 

473  25 

70  00 

$15,151  78 


$1,985  08 


26  02 
686  15 


220  33 

382  26 

22  50 


$3,108  01 


53  70 


$1,231  20 


$1,500  00 

1,177  50 

56,817  09 

257  50 

2,685  77 

172  24 

2,805  99 

626  78 


49  00 

53  70 

30  00 

117  89 

3,349  56 

731  65 

178  70 

18  00 

187  20 

1,033  65 

3,204  44 

1,085  80 


26  02 

2,360  80 

755  19 

396  00 

3,894  65 

1,645  19 

2,061  20 

102  25 


$87,323  76 
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ANNUAL   REPORT 


OF    THE 


PUBLIC  BUILDINGS  DEPARTMENT 


FOR   THE   YEAR   1925. 


Boston,  January  5,  1926. 

Hon.  Malcolm  E.  Nichols, 
Mayor  of  the  City  of  Boston: 

Dear  Sir, — •  In  accordance  with  section  24,  chapter 
3,  of  the  Revised  Ordinances  of  1914,  the  annual  report 
of  the  Public  Buildings  Department  for  the  year  ending 
December  31,  1925,  is  herewith  submitted. 

Land  and  Buildings  in  Care  and  Custody  of 

Department. 


Land  and 
Buildings. 


County 
Buildings. 


Suffolk 

County 

Courthouse. 


Total  assessed  valuation  of  land  and 
buildings  April  1,  1925. 

Assessed  valuation  of  buildings 


Amount  of  expenditures  for  repairs  and 
alterations,  1925. 

Per  cent  on  assessed  valuation  of  build- 
ings. 


$10,471,500  00 

3,359,600  00 
114,868  39 

3.4% 


$599,400  00 

447,400  00 
28,880  64 

6.4%* 


$4,481,000  00 

3,349,600  00 
25,800  00 

.7% 


*  Parts  of  five  buildings  occupied  by  Police  Department. 

Boston  City  Messenger 
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This  department  has  the  care  and  custody  of  City 
Hall;  City  Hall  Annex;  Courthouse  and  Police  Station, 
East  Boston;  Ward  4  Building,  Charlestown;  Municipal 
Building,  Charlestown;  Quincy  Market;  Faneuil  Hall 
and  Market;  Old  State  House;  Municipal  Building, 
Oak  and  Tyler  streets;  Municipal  Building,  Dudley 
and  Vine  streets;  Municipal  Building,  Hyde  Park; 
Municipal  Building,  Roslindale;  Municipal  Building, 
South  Boston;  Municipal  Building,  Uphams  Corner; 
City  Building,  Codman  square,  Dorchester;  City  Build- 
ing, Washington  and  Richmond  streets;  Curtis  Hall 
Gymnasium  and  new  Library  Building,  Jamaica  Plain; 
Thomas  Street  Schoolhouse;  Old  Franklin  Schoolhouse; 
county  buildings;  buildings  used  for  municipal  offices 
and  market  purposes;  and  hired  buildings  or  parts  of 
buildings  used  for  county  purposes;  municipal  offices, 
wardrooms,  armories,  etc. 

The  following  buildings  in  whole  or  in  part  were  hired 
for  municipal  and  county  purposes: 

* 

For  Offices: 

1004  Lawyers  Building. 

For  Armories: 

130  Columbus  avenue,  First  Corps  of  Cadets. 

For  Wardrooms: 

Minton  Hall,  Forest  Hills,  Ward  11. 

For  Ambulance  Station: 

15  National  street.  (Ground  lease.)  Land  held  on  lease 
made  for  twenty  years;  expired  on  November  28,  1919. 
Not  renewed  up  to  present  time. 

For  County  Purposes: 

274  Boylston  street  for  Medical  Examiner. 

Ambulance  Station. 

The  ambulance  station  is  located  on  National  street, 
South  Boston,  on  land  leased  from  the  Carney  Hospital. 
Day  and  night  service  is  maintained  to  all  sections  of  the 
city  for  persons  desiring  treatment  at  the  Carney  and 
other  hospitals. 


Public  Buildings  Department. 


Disposition  of  Cases. 
Hospitals. 


( larney 

445 

Relief  Station 

2 

City 

145 

Homeopathic  . 

2 

Lying-in   . 

70 

Boston  Sanatorium 

2 

Long  Island 

54 

Strong       .... 

2 

Tewksbury  (to  train) 

21 

Commonwealth 

State  Hospital  for  Insane 

Massachusetts  General  . 

Mattapan 

13 

Trumbull 

Children's 

8 

Beth  Israel 

Psj'copathic 

7 

Infant's    .... 

Fenway 

6 

Deaconess 

Holy  Ghost     . 

5 

Sailors'      Home      (East 

Hartley 

4 

Boston) 

Soldiers'  Home,  Chelsea 

,         4 

Chelsea  Memorial  . 

Boston  Dispensary. 

3 

Middleboro  State    . 

New  England  . 

3 

Rutland  State 

Eye  and  Ear  Infirmary  . 

2 

Good  Samaritan 

2  I 

Total 

810* 

*  134  accidents,  354  medical,  322  surgical. 

Ambulance  Requests  from  Municipal  Departments 
and  other  organizations. 


City  Hospital 

145 

Institutions  Registration  Division 

75 

Health  Department 

20 

District  Nursing  Association 

20 

Soldiers'  Relief          .... 

6 

Boston  Sanatorium 

2 

Red  Cross 

2 

270 
During  the  past  twenty-six  years,  the  cost  of  main- 
tenance  has   increased  from   $3,856.07   to   $10,941.87, 
number  of  patients  carried  from  394  to  810,  and  per 
capita  cost  from  $9.78  to  $13.51. 

The  following  is  a  general  financial  statement  of  the 
Public  Buildings  Department  for  the  fiscal  year  of  1925. 


Appropriations. 

Department  expenses  (original  appropriation), 

Transfer  from  French  Fund   (repairs  on  Old 

State  House) 

Total  net  appropriation,  public  buildings  . 
Suffolk  County  Courthouse  .... 
County«buildings 


$525,940  69 

120  00 

$526,060  69 
63,132  00 
88,402  41 

$677,595  10 
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Expenditures. 

Public  buildings,  department  expenses 
Wardrooms,  department  expenses 
Armories,  department  expenses  . 
Ambulance  Station,  department  expenses 
Suffolk  County  Courthouse 
County  buildings 


$455,272  37 
20,575  37 
18,678  18 
10,941  87 
61,735  69 
84,857  44 

$652,060  92 


Expended  on  Special  Appropriations. 


Courthouse,  Brighton 

Courthouse,  Dorchester        .... 
Courthouse,  Dorchester,  site  and  plans 
Charities  Administration  Building  and  Tempo 

rary  Home 

Courthouse,  West  Roxbury,  remodeling    . 
Engine  31  and  Police  Division  8  Building 

Faneuil  Hall  Building 

Faneuil  Hall  Market  Building 

Faneuil  Hall  Market  Building,  heating  equip 

ment     .        .        . ' 

Police  Headquarters 

Police  Station,  Hyde  Park    .... 
Police  Station  2  Building      .... 


$104,055  97 

59,671  70 

833  85 

256,761  06 

25,999  26 

970  32 

68,939  44 

]  42,463  95 

7,190  30 

435,191  15 

39,479  60 

17,805  29 

$1,159,361  89 


Credits  and  Expenditures  on  Account  of  Appro- 
priations for  Public  Buildings  Department, 
Excluding  Suffolk  County  Courthouse  and 
other  County  Buildings  for  the  Past  Twenty- 
six  Years. 


Year. 


Appropriation. 


Transfers  and 
Income. 


Unexpended 
Balance. 


Expenditures. 


1900-01 . 
1901-02. 
1902-03. 
1903-04. 
1904-05. 
1905-06. 
1906-07. 


$216,000  00 
284,000  00 
250,000  00 
240,000  00 
240,000  00 
241,500  00 
240,000  00 


$53,754  89 
24,411  69 

1,425  99 
11,997  67 

$397  44 

18,378  19 

$269,754  89 
308,411  69 
250,000  00 
241,425  99 
251,997  67 
241,102  56 
258,378  19 


Public  Buildings  Department. 


CKKIHTS    AND    KXI'KNIHTIUKS.     ■  c„,,rhnl,,l . 


Yi;\u. 


Appropriation. 


Transfers  mid 
Income, 


Unexpended 
Balance. 


Kxpenditurcs. 


1907-08 

190S-09 

1909-10 

1910-11 

1911-12 

1912-13 

1913-14 

1914-15 

1915-16 

1916-17 

1917-18 

1918-19 

1919-20 

1920-21 

1921-22 

1922-23 

1923-24 

1924-25 

1925  *       ... 


(250,000  00 

200,000  00 

250,387  00 

195,000  00 

200,000  00 

240,000  00 

255,000  00 

265,000  00 

285,395  00 

246,274  27 

258,882  14 

295,680  92 

321,214  99 

360,684  66 

384,161  38 

435,441  10 

463,883  57 

514,260  56 

495,940  69 

$465 

45 

10,890 

38 

120 

00 

240  00 

19,720  56 

4,910 

43 

220  00 

587  02 

120 

00 

120  00 

120  00 

3,220 

00 

1,825 

68 

13,460  00 

12,245 

00 

22,057 

42 

16,120  00 

120 

00 

30,120 

00 

$85,548  02 
246  21 


4,200  39 


1.1,483  58 
3,809  95 


19,971  72 
11,934  32 

4,232  42 
11,720  46 
29,240  63 

3,697  61 
10,453  59 
20,592  90 


$250,465  45 
210,890  38 
164,958  98 
194,993  79 
219,720  56 
244,910  43 
251,019  61 
265,587  02 
270,031  42 
242,584  32 
259,002  14 
275,709  20 
311,106  35 
369,912  24 
384,685  92 
428,257  89 
476,305  96 
503,926  97 
505,467  79 


*  Eleven  months. 


Expenditures  for  Public  Buildings. 


Rents  and  taxes 
Salaries  (pay  rolls)     . 
Retired  veterans'  pension. 
Retired  laborers'  pension 
Workingmen's  compensation    . 
Engineers,  firemen,   janitors  and 

rolls)         .        .  .        . 

Mechanics  (pay  rolls) 
Telephone  operators  (pay  rolls) 

Carried  forward  . 


cleaning   (pay 


$9,625  00 

13,710  29 

3,289  00 

330  00 

760  57 

196,569  74 
15,717  93 
10,594  34 

$250,596  87 
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Brought  forward  . 
Cleaning  (exclusive  of  pay  rolls) 
Electric  light 
Gas 

Telephones 
Fuel      . 
Supplies 
Ice 

Teaming 
Stationery- 
Advertising 
Carfares 
Fees 

Blueprint 
Boiler  inspection 
Heating  Faneuil  Hall 
Gas  and  electric  fixtures 
Flags    .... 
Furniture     . 
Automobile 
Awnings 
Clock  repairs 
Clock,  Peabody  square 
Flag  repairs 
Furniture  repairs 
Carpentry    . 
Electric  work 
Elevator  repairs 
Heating  and  ventilating 
Iron  work 
Masonry 

Painting  and  glazing 
Plastering  and  whitening 
Plumbing 

Roofing  and  metal  work 
Miscellaneous 
Wearing  apparel 


$250,596 

87 

1,982  42 

7,774 

17 

1,780  01 

14,382 

78 

41,749 

94 

4,378 

66 

1,877 

50 

1,197 

50 

675 

77 

38  00 

115 

73 

1,800  00 

11 

20 

84 

00 

3,775  01 

1,044  47 

132 

75 

12,548 

77 

4,672  4 

1,491 

03 

69 

90 

33 

00 

52 

00 

2,884 

70 

7,188 

38 

2,895 

34 

2,353 

48 

10,165 

15 

2,559 

97 

11,092 

03 

38,642 

83 

2,800 

35 

14,347  45 

6,942 

15 

831 

41 

305 

25 

$455,272  37 


The  following  offices  were  leased  or 

rented : 

Location. 

Rent 

per 

Annum. 

Number 

of 
Rooms. 

Use. 

11  Beacon  street 

274  Boylston  street 

$9,500 
1,800 

16 
6 

Law  Department. 
Medical  Examiner. 

Public  Buildings  Department. 


Wardrooms. 


Ward. 

City 
Ownership 
or  Rental. 

Name  of  Building. 

Location. 

1 

City  building. 

Armory  Building 

Maverick  street. 

0 

a            u 

Old  Winthrop  Schoolhouse. . . . 

Bunker  Hill  street. 

3 

It                 II 

Municipal  Building 

Oak  and  Tyler  streets. 

6 

« 

k                k 

Broadway,  South  Boston. 

8 

II               II 

II                              u 

Dudley  and  Vine  streets. 

9 
11 

l(                    U 

S600  per  year, 

If                     11 

Minton  Hall 

Shawmut    avenue    and    West 

Brookline  street. 
Forest  Hills. 

1.3  .  . 

City  building, 

u              a 

it               (I 

Municipal  Building 

Uphams  Corner. 

17 

City  Building 

Washington       and      Norfolk 

18.  . 

streets. 
Riwr      street      and      Central 

19 

a                       a 

avenue,  Hyde  Park. 
Roslindale. 

22 

K               u 

Old  Town  Hall 

Washington  street,  Brighton. 

City  Scales. 


North 


Haymarket  Square , 


Armories. 


Occupied  by. 

City  Ownership 
or  Rental. 

Location. 

2d  Separate  Battalion 

First   Corps   of   Cadets,   Companies  A, 
B.  C.  D. 

City  building. 
$4,800  per  year. 

Bulfinch  street. 

130  Columbus  avenue. 

Respectfully  submitted, 

John  P.  Englert, 
Superintendent  of  Public  Buildings. 

Expenditures  for  Wardrooms. 

Rents $450  00 

Engineers,  janitors,  firemen  and  cleaning,   (pay 

rolls) 
Electric  light 


Gas 

Fuel 

Supplies 

Boiler  inspection 

Furniture     . 


Carried  forward  . 


7,707  02 

416 

58 

6  27 

1,969 

80 

46 

61 

12  00 

15 

00 

$10,623 

28 
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Brought  forward  . 
Carpentry    . 
Heating  and  ventilating 
Iron  work    . 
Masonry 

Painting  and  glazing 
Plastering  and  whitening 
Plumbing 
Roofing  and  metal  work 


Expenditures  for  Armories. 


Rents  and  taxes 

Cleaning  (exclusive  of  pay  rolls) 

Electric  light 

Gas       .... 

Telephones  . 

Fuel      .... 

Water  rates 

Supplies 

Boiler  inspection 

Furniture     . 

Heating  and  ventilating 

Masonry 

Painting  and  glazing 

Plumbing     . 

Roofing  and  metal  work 

Rifle  practice  and  transportation 

Miscellaneous     .... 


$10,623  28 

204  85 

1,569  06 

33  15 

1,812  55 

3,624  50 

243  50 

1,290  68 

1,173  80 

$20,575  37 

$4,800  00 

440  00 

2,082  61 

3,340  52 

92  47 

1,150  70 

421  08 

19  63 

2  00 

12  00 

24  56 

19  20 

1,072  00 

447  08 

225  00 

4,485  33 

44  00 

$18,678  18 


Expenditures  for  Ambulance  Station. 

Rents $229  17 

Drivers  and  cleaning  (pay  rolls)      ....  8,336  95 

Electric  light 178  26 

Gas 9  45 

Telephones 103  12 

Fuel 368  58 

Supplies 26  55 

Masonry 95  00 

Painting  and  glazing 585  00 

Plumbing 55  43 

Roofing  and  metal  work 125  00 

Ambulance  repairs 458  97 

Ambulance  equipment 148  79 

Ambulance  supplies 167  81 

Wearing  apparel         .......  53  79 


$10,941  87 


Public  Buildings  Department. 
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Expenditures  for  County  Buildings. 

Rents  and  taxes 

$1,600  00 

Retired  laborers'  pension  . 

1,071  50 

Engineers,  firemen,   janitors  and 

cleaning   (pay 

rolls 

53,223  14 

Cleaning  (exclusive  of  pay  rolls) 

257  75 

Electric  light       .... 

2,172  39 

Gas 

159  88 

Fuel 

1,961  40 

Supplies 

417  23 

Teaming 

42  00 

Stationery 

71  90 

Boiler  inspection 

.        .                       30  00 

Gas  and  electric  fixtures   . 

16  82 

Flags    

11  00 

Furniture  and  furnishings 

1,941  79 

Awnings 

487  16 

Clock  repairs       .... 

260  45 

Furniture  repairs 

916  57 

Lawns  and  grounds    . 

916  00 

Carpentry 

3,988  78 

Electric  work      .... 

1,082  54 

Elevator  repairs 

60  32 

Heating  and  ventilating    . 

1,461  35 

Iron  work 

2,852  30 

Masonry 

4,033  75 

Painting  and  glazing 

3,975  08 

Plumbing 

3,427  09 

Roofing  and  metal  work   . 

1,230  20 

Miscellaneous 

189  05 

$84,857  44 


Expenditures  for  Suffolk  County  Courthouse. 

Electric  light 

Gas 

Fuel      . 

Supplies 

Ice  and  water 

Boiler  inspection 

Gas  and  electric  fixtures 

Furniture  and  furnishings 

Clock  repairs 

Furniture  repairs 

Carpentry    . 

Elevator  inspection 

Elevator  repairs 

Carried  forward 


$9,003  89 
10  03 

11,821 

4,506 

627 

61 
91 

52 

10 

00 

1,780 

8,535 

142 

15 

81 
75 

395 

10 

3,211 

10 

89 

95 

3,302 

89 

$43,437 

71 
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Brought  forward 
Heating  and  ventilating 
Iron  work    . 
Masonry 

Painting  and  glazing 
Plastering  and  whitening 
Plumbing 

Roofing  and  metal  work 
Miscellaneous 


$43,437 
3,174 
1,447 

984 
5,265 

536 
4,933 
1,671 

285 


71 
14 
08 
20 
55 
70 
20 
93 
18 


$61,735  69 

Rentals  and  other  Sources  of  Income. 

Wardrooms 

$652  00 

Faneuil  Hall 

325  00 

Old  State  House 

100  00 

Rooms,  Quincy  Hall  . 

11,133  36 

Franklin  School  Lot  . 

802  12 

Police  Station  No .  7  . 

3  00 

Smith  School 

1  00 

Town  Hall,  Brighton 

1  00 

Municipal  Building,  South  Boston 

650  00 

Municipal  Building,  Roslindale 

37  00 

Municipal  Building,  Hyde  Park 

674  00 

Municipal  Building,  J.  J.  Williams 

206  00 

Wardroom,  East  Boston   . 

1  00 

Site  of  Police  Station  No.  2     . 

611  00 

News  stand,  Annex    . 

199  92 

$15,396  40 

Charging  batteries 

$152  12 

Sale  of  furniture,  etc. 

99  00 

Income,  French  Fund 

120  00 

Commission  on  telephones 

623  92 

Damage  to  fence 

75  00 

Bid  for  removing  part  of  Statioi 

i 

No.  6                       . 

75  00 

. 

1,145  04 

Armories: 

Rents  from  Commonwealth 

3,900  00 

$20,441  44 

Public  Buildings  Department 
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ORGANIZATION. 


1  Superintendent. 
1  Chief  clerk. 
3  Clerks. 
1  Inspector. 

1   Inspector  of  steam  heating . 
1  Wire   inspector   and    elec- 
trician. 
1  Superintendent  of  janitors. 
1  Steamfitter. 

1  Inspector  of  metal  work. 

2  Carpenters. 
1  Locksmith. 

1  Chief  engineer. 
6  Engineers  and  assistant  en- 
gineers. 


14  Firemen  and  oilers. 

2  Furniture  polishers. 
13  Chief    janitors    and    cus- 
todians. 

1  Janitor-engineer. 

1  Assistant  chief  janitor. 
37  Janitors,  laborers,  etc. 

1  Chief  elevator  operator. 
11  Elevatormen  and  elevator 

attendants. 
11  Telephone  operators. 

6  Matrons. 
90  Janitresses     and      women 
cleaners. 

6  Women  towel  washers. 


5  Drivers. 


Ambulance  Station. 

I     1  Woman  cleaner. 


4  Custodians. 
17  Janitors. 
11  Women  cleaners. 


County  Buildings. 

8  Firemen. 

4  Watchmen. 

2  Assistant  janitresses. 
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Prefatory  Note. 

Beginning  with  1926,  the  following  lists  will  be  printed 
in  this  report  only  once  in  four  years,  the  first  year  of  a 
municipal  administration.  Supplementary  lists,  how- 
ever, will  be  published  when  necessary. 

Public     Buildings. 


Buildings. 

Location. 

Number 
of  Feet 
in  Lot. 

Use. 

City  Hall 

School  street 

25,915 

Municipal  offices. 

Citv  Hall  Annex 

Court  square 

15,175 

Municipal  offices. 

Faneuil  Hall  and  market 

Faneuil  Hall  square 

8,460 

Assembly  hall  and  market. 

Quincy  Market 

North  and  South  Market 
streets. 

27,400 

Market. 

Old  State  House 

State  street 

4,239 

Leased    to  Bostonian  Society  as 

historical  museum. 

Curtis  Hall 

South  street 

49,907 

Gymnasium,  showers,  etc. 

Librarv  Building 

On  lot  with  Curtis  Hall . . 

Public  library. 

Old  Armory  Building 

Maverick  street 

4,337 

Wardroom   1,   upper  part  occu- 

pied by  Post  159  G.  A.  R., 
and  U.  S.  W.  V.,  temporary 
quarters. 

New  Charity  Building  and  Tem- 

Chardon street 

19,962 

Overseers  of  Public  Welfare  and 

porary  Home  for  Women  and 
Children. 

private  charitable  societies. 

New  City  Building 

Washington  and  Norfolk 
streets,  Dorchester. 

12,930 

Wardroom  17  and  public  library. 

City  Building 

Washington     and     Rich- 
mond     streets,      Dor- 
chester. 

11,640 

Public  library. 

Town  Hall 

Washington  street, 
Brighton. 

9,626 

Wardroom  22;    room  leased   to 

Post  92,  G.  A.  R. 

Wayfarers'  Lodge 

Hawkins  street 

9,509 

Temporary  home  for  men. 

Municipal  Building 

Vine  and  Dudley  streets, 

11,592 

Wardroom  8  branch  library, 
gymnasium  and  showers. 

Old  Franklin  Schoolhouse 

Washington  street 

11,471 

Posts  15  and  7,  G.  A.  R. 

Old  Cross  Street  Schoolhouse .  .  . 

Cross  street,  Charlestown, 

1,708 

Col.  F.  B.  Bogan  Camp,  No.  14, 
U.  S.  W.  V. 

Fuel  house 

Main  street,  Charlestown, 

2,430 

Storage  of  fuel  by  Fire  Depart- 

ment; upper  floor  leased  to 
Post  149,  G.  A.  R. 

Smith  Schoolhouse 

Joy  street 

On     lot     with      Mather 
Schoolhouse. 

4,624 

Leased  to  Post  134,  G.  A.  R. 

Wardroom 

Leased  to  Francis  G.  Kane  Post, 

A.  L. 

Public  Buildings  Department 
PUBLIC   BUILDINGS  —  Concluded. 


L3 


Bi'ium.nus. 


Location. 


Number 
of  Feet 
in  Lot. 


I'M'. 


(»lil  Wintbrop  Schoolhouse . 
Wardroom 


Municipal  Building. 


Thomas  Street  Schoolhouse . 


Ambulance  Station . 
Municipal  Building . 


Courthouse  and  Police  Station.. . 


Archbishop    John    J.    Williams 
Municipal  Building. 


Municipal  Building.SouthBoston, 

Courthouse  and  Police  Station.. . 

Old  Police  Station  6 

Old  Police  Station  7 


Old  Police  Station  8 

Rifle  Range 

Rifle  Range 

Municipal  Building,  Roslindale. . 

Old  Chemical  Engine  House 

Old  Ladder  House  No.  5 

Land  and  buildings 

Municipal  Building 


Bunker  Hill  street. 
Elm  wood  street.  .  . 


Columbia  road. 


Thomas  street. 


National  street. 


Corner  of  Oak  and  Tyler 
streets. 

Meridian     street,     East 
Boston. 

West     Brookline     street 
and  Shawmut  avenue. 


East  Broadway . 


City      square,     Charles- 
town. 


West  Broadway . 
Meridian  street . 


Commercial  street . 
Woburn,  Mass 
Wilmington,  Mass. 


Washington  and  Ashland 
streets. 

Eustis  street 


Fourth  street,  South  Bos- 
ton. 

Arch  street 

River  street,  Hyde  Park, 


7,927 
5,000 

13,242 

10,954 

3,523 
6,111 

13,616 

13,483 

21,250 

8,246 

4,253 
3,777 


53.3acres 

57  acres 

16,000 

1,790 

8,169 

3,862 

29,077 


Wardroom  2  and  gymnasium. 

Quarters     leased      to     Roxburv 
Post,  V.F.  W. 


Wardroom    13,    branch    library, 
swimming    pool    and    gymna- 


Leased  to  Boston  Post  200, 
G.  A.  R. 

Ambulance  Station. 

Wardroom  3,  branch  library, 
baths,  and  gymnasium . 

Municipal  Court  and  Policp 
Station. 

Large  auditorium,  gymnasium, 
branch  library,  showers  and 
social  hall. 

District  Court,  branch  library, 
showers  and  assembly  hall. 

District  Court  and  Police  Station. 


Not  in  use. 

Leased  to  Lieut.  LawTence  J. 
Flaherty  Post  30,  The  Ameri- 
can Legion. 

Not  in  use . 

Not  in  use. 

Not  in  use . 

Wardroom  19,  branch  library 
and  gymnasium. 

Leased  to  Roger  Wolcott  Camp, 
U.  S.  W.  V. 

Upper  part  leased  to  Post  32, 
G.  A.  R. 

First  and  second  floor  temporarily 
leased. 

Auditorium,  Wardroom  18,  gym- 
nasium and  baths. 
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County  Buildings. 


Buildings. 


Location. 


Courthouse,  Pemberton  square.  . 

Jail 

Municipal  Court,  Southern  Dis- 
trict. 

Municipal  Court,  West  Roxbury 

Municipal  Court,  Brighton 

Municipal  Court,  Dorchester 

North  Mortuary 


Number 
of  Feet 
in  Lot. 


Pemberton  square . 

Charles  street 

Roxbury  street. . .  . 

Morton  street 

Washington  street. 
Station  House  11  . 
North  Grove  street 


87,035 

130,740 

18,580 

12,108 

53,980 

7,500 

11,792 


Use. 


Part     occupied     bv     Post     26, 
G.  A.  R. 


ITEMIZED   EXPENDITURES   FOR   EACH   ARMORY   BUILDING 

FOR   YEAR    1925. 


Company  L, 

Sixth 

Regiment. 

First 

Corps 

Cadets. 

Rifle 
Practice. 

Ancient  and 

Honorable 

Artillery 

Company. 

Total. 

$4,800  00 

$4,800  00 

Cleaning  (exclusive  of  pay  rolls) . . 

$440  00 

469  92 

79  29 

92  47 

440  00 

1,294  75 
3,254  50 

$317  94 
6  73 

2,082  61 

3,340  52 

92  47 

Fuel 

1,150  70 
421  08 

1,150  70 

421  08 

14  78 

2  00 

12  00 

24  56 

19  20 

1,072  00 

447  08 

225  00 

4  85 

19  63 

2  00 

12  00 

24  56 

19  20 

1,072  00 

447  08 

Roofing  and  metal  work 

225  00 

$4,485  33 

4,485  33 

44  00 

44  00 

Totals 

$2,898  30 

$10,965  03 

$4,485  33 

$329  52 

$18,678  18 

\ 


Public  Buildings  Department 
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ITEMIZED    EXPENDITURES    FOR    EACH    PUBLIC    BUILDING    FOR    YEAR    1925. 
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$9,625  00 

$9,625  00 

13,710  29 

3,289  00 

330  00 

760  57 

196,569  74 

15,717  93 

10,594  34 

1,982  42 

7.774  17 
1,780  01 

14,382  78 

41,749  94 

4,378  66 

1,877  50 

1,197  50 

675  77 

38  00 

115  73 

1,800  00 

11  20 

S4  00 

3.775  01 
1,044  47 

132  75 

12,548  77 

4,672  40 

1,491  03 

69  90 

33  00 

52  00 

2,884  70 

7,188  38 

2,895  34 

2,353  48 

10,165  15 

2,559  97 

11,092  03 

38,642  83 

2,800  35 

14,347  45 

6,942  15 

831  41 

$229  17 

$13,710  29 

3.289  00 

330  00 

760  57 

13,710  29 

330  00 

760  57 

204,908  69 

15,717  93 

10,594  34 

1,982  42 

1,952  43 

1,789  46 

14,485  90 

42,118  52 

4,405  21 

1,877  50 

1,197  50 

Engineers,  janitors,  firemen  and  eleaning  (pay  rolls) .... 

$21,138  93 

$82,513  32 

$7,294  72 

$7,475  34 

$1.2S7  00 

$7,166  39 

$12,048  32 

$1,513  79 

$5,435  79 

$7,936  52 

$13,238  39 

$2,371  79 

$11,761  05 

$15,388  39 

8,336  95 

$15,717  93 

S10.594  34 

1,479  97 

289  75 

37  70 
495  41 

65  00 

85  15 
96  64 

110  00 
1,145  00 

21  71 

.  8'. 

657  62 
134  89 

561  39 

499  89 
26  07 

1,000  11 
7  68 

646  96 

318  33 
86  85 

411  75 

1,952  56 

16  40 

178  26 

9  45 

103  12 

368  58 

26  55 

441  20 

948  57 

14,382  78 

24,016  63 

604  31 

1,201  90 

1,866  21 
34  19 

1,244  47 
50  33 

3,427  64 
51  43 

2,251  47 
101  OS 

277  44 
26  87 

$13  74 

2,450  50 
92  42 

1,046  32 
75  15 

437  34 

4  20 

1,133  58 

77  S9 

$449  50 

2,535  10 
145  99 

628  99 
675  60 

2,420  57 

59  24 

5  40 

1,197  50 

675  77 

3S  00 

115  73 
210  00 

990  00 

600  00 

11  20 

1,800  00 

10  00 

5  00 

4  00 

15  00 

9  00 

2  00 

$2  00 

2  00 

5  00 

10  00 

10  00 

10  00 

3,775  01 
12  00 

208  37 

250  57 

474  19 

2  19 

2  65 

23  00 

17  40 

18  10 

32  00 

4  00 

132  75 

111  00 

4,672  40 

132  75 

3,658  85 

4,362  02 

18  85 

19  50 

305  50 

131  70 

935  15 

S3  00 

15  00 

10  50 

1,152  00 

912  20 

76  00 

497  50 

260  00 

12,548  77 

4,672  40 

1,393  18 
38  00 

44  35 

49  50 

$4  00 

1,491  03 

18  40 

5  00 

8  50 

69  90 

$33  00 

33  00 

12  00 

353  10 

841  72 

6  00 

54  54 

642  69 

563  35 

212  85 

10,090  31 

350  95 

790  26 

1,351  68 

205  95 

15  00 

10  00 

15  00 

52  00 

2,471  60 

1,910  59 

97  34 

2,298  94 

1,584  74 

272  61 

432  00 

12,249  55 

599  73 

822  61 

808  63 

205  15 

15  00 
280  15 

45  00 

500  30 

88  00 

2,884  70 

64  46 
170  50 

129  00 

89  45 

253  60 

10  10 

153  70 

178  35 
291  04 

279  13 
179  05 

8481  95 
275  00 

1,723  31 

911  75 

32  15 

37  85 

117  20 
103  00 

115  47 

7,188  3S 

24  06 

2,895  34 

2,353  48 

2,141  14 

63  71 

498  45 

985  65 

756  51 

14  75 

832  89 

1,326  15 

1,574  87 

94  00 

802  33 

25  80 

426  00 

50  96 

245  00 

610  09 

21  00 
51  75 
79  75 

70  00 

1,185  32 

1,106  88 
123  07 
365  00 

2,559  10 
275  90 

1,234  44 
355  33 

131  60 

1,650  63 
257  34 

10,165  15 

2,559  97 

1,212  50 
2,486  50 

150  00 
1,764  54 

848  48 

320  00 
50  00 

839  30 
727  50 

2,213  00 
2,127  50 

900  00 
222  75 

$150  00 
425  00 

694  92 
935  10 

1,825  15 
947  00 
999  02 
236  00 

95  00 
585  00 

11,187  03 

330  00 

$360  00 

260  50 

2,008  10 
330  75 
689  62 

133  65 

39,227  83 

- 

2,800  35 

304  31 
,  200  00 

1,895  00 

606  80 
164  77 

69  40 
405  76 

224  84 

542  72 

1,224  03 
25  00 
190  00 

2,962  18 
197  50 

14  20 

77  95 

225  00 

5  00 

472  37 
200  00 

170  77 

55  43 
125  00 

14,402  88 

337  28 

2  66 

1,280  00 

1  80 

7,067  15 

190  00 

16  65 

831  41 

458  97 
148  79 
167  81 
53  79 

458  97 

148  79 

1 

• 

167  81 

23  00 

282  25 

305  25 

359  04 

$46,199  49 

$137,963  96 

$10,636  96 

$17,636  40 

$4,642  72 

$16,091  76 

$17,939  08 

$1,348  57 

$2,833  96 

$11,538  87 

$4,173  95 

$21,295  65 

$25,682  66 

$2,187  65 

$25,881  15 

$1,247  37 

$5,438  22 

$18,564  24 

$33  00 

$762  85 

$26,840  88 

$15,717  93 

$440  54 

$455,272  37  |  $10,941  87 

$466,214  24 
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.  CD 
CD  'C 

3  -^ 

SQ 

05 

a 

CD 
*o 

3 

CD 

.3    CD 
CD^C 

3° 

CO 

o 

$1,600  00 

$1,600  00 

1,071  50 

53,223   14 

257  75 

2,172  39 

159  88 

$1,071  50 

$1,859  00 

.19,243  89 

$2,145  00 

$6,955  47 

$13,478  39 

$9,438  00 

$10,103  39 

257  75 
57  57 
13  81 

$9,003  89 

10  03 

11,821  61 

4,506  91 

627  52 

43  37 

4  83 

313  52 

13  35 

293  13 

135  05 

48 

113  54 

529  79 

5  78 

790  26 

151  49 

321  40 

$678  54 

134  98 

397  44 

2  89 

460  18 
64  67 

1,961  40 
417  23 

86  27 

46  28 

52  28 

9  00 

12  00 

3  00 

9  00 

3  00 

6  00 

42  00 

71  90 

71  90 

10  00 
1,780  15 

4  00 

10  00 

7  00 

16  82 

7  00 

2  00 

30  00 

16  82 

11  00 
559  59 

11  00 

8,535  81 

8  50 

139  54 

155  60 

68  50 

106  75 

395  00 

267  17 

81  40 

8  00 

357  91 
132  66 

88  00 

391  45 
56  66 
50  00 

491  07 

45  00 

19  97 

$136  60 

1,941  79 
487  16 

8  40 

Clock  repairs 

142  75 
395  10 

37  70 
30  50 

260  45 

916  57 

916  00 
195  53 

916  00 

3,211   10 

263  31 
435  07 

201  54 

2,322  44 
399  60 

818  14 

78  84 

165  00 
1  50 

22  82 
167  53 

3,988  78 

1,082  54 

89  05 
3,302  89 
3,174  14 
1,447  08 

984  20 
5,265  55 

536  70 
4,933  20 
1,671  93 

285  18 

60  32 

61  96 
18  00 

60  32 

342  13 

259  95 

72  45 

247  50 

86  00 

454  72 

342  59 
1,886  69 
2,947  25 
2,421  25 

1,461  35 

Iron  work 

875  16 
839  00 

2,852  30 

Masonry 

4,033  75 

28  25 

712  98 

489  00 

237  60 

3,975  08 

4  95 

313  48 

204  73 
85  00 

1,544  67 

1,150  92 
420  20 

87  90 
725  00 

120  44 

3,427  09 

1,230  20 

189  05 

189  05 

Total 

$61,735  69 

$3,526  84 

$11,730  73 

$4,349  39 

$10,402  79 

$27,868  65 

$9,486  00 

$14,957  27 

$2,104  03 

$2,151  74 

$136  60 

$1,143  40 

$84,857  44 
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ANNUAL   REPORT 


OF   THE 


PUBLIC  BUILDINGS  DEPARTMENT 


FOR   THE   YEAR    1926. 


Boston,  January  1,  1927. 

Hon.  Malcolm  E.  Nichols, 
Mayor  of  the  City  of  Boston: 

Dear  Sir, —  In  accordance  with  section  24,  chapter 
3,  of  the  Revised  Ordinances  of  1914,  the  annual  report 
of  the  Public  Buildings  Department  for  the  year  ending 
December  31,  1926,  is  herewith  submitted. 


Land    and    Buildings    in    Care    and    Custody    of 

Department. 


Public 
Buildings. 

County 
Buildings. 

Suffolk  County 
Courthouse. 

Total   assessed  valuation   of   land   and 
buildings  April  1,  1926. 

$10,568,200  00 

$1,170,200  00 

$4,481,000  00 

Assessed  valuation  of  buildings 

3,638,900  00 

920,112  50 

3,349,600  00 

Amount  of  expenditures  for  repairs  and 
alterations,  1926. 

132,723  93 

18,151  34 

23,927  75 

Per  cent  on  assessed  valuation  of  build- 

3.6% 

2%* 

■  7% 

ings. 

*  Parts  of  five  buildings  ocejipied  by  Police  Department. 

Boston  City  ffless&tffc*" 

15) 


2  City  Document  No.  23. 

This  department  has  the  care  and  custody  of  City 
Hall;  City  Hall  Annex;  Courthouse  and  Police  Station, 
East  Boston;  Ward  4  Building,  Charlestown ;  Municipal 
Building,  Charlestown;  Quincy  Market;  Faneuil  Hall 
and  Market;  Old  State  House;  Municipal  Building, 
Oak  and  Tyler  streets;  Municipal  Building,  Dudley 
and  Vine  streets;  Municipal  Building,  Hyde  Park; 
Municipal  Building,  Roslindale;  Municipal  Building, 
South  Boston;  Municipal  Building,  Uphams  Corner; 
City  Building,  Codman  square,  Dorchester;  City  Build- 
ing, Washington  and  Richmond  streets;  Curtis  Hall 
Gymnasium  and  new  Library  Building,  Jamaica  Plain; 
Thomas  Street  Schoolhouse;  Old  Franklin  Schoolhouse; 
county  buildings;  buildings  used  for  municipal  offices 
and  market  purposes;  and  hired  buildings  or  parts  of 
buildings  used  for  county  purposes;  municipal  offices, 
wardrooms,  armories,  etc. 

The  following  buildings  in  whole  or  in  part  were  hired 
for  municipal  and  county  purposes: 

For  Offices: 

1004  Lawyers  Building. 
For  Armories: 

130  Columbus  avenue,  First  Corps  of  Cadets. 
For  Wardrooms: 

Minton  Hall,  Forest  Hills,  Ward  11. 
For  Ambulance  Station: 

15  National  street.     (Ground  lease.)     Land  held  on  lease 
made  for  twenty  years;  expired  on  November  28,  1919. 
Not  renewed  up  to  present  time. 
For  County  Purposes: 

274  Boylston  street  for  Medical  Examiner. 

Ambulance  Station. 

The  ambulance  station  is  located  on  National  street, 
South  Boston,  on  land  leased  from  the  Carney  Hospital. 
Day  and  night  service  is  maintained  to  all  sections  of  the 
city  for  persons  desiring  treatment  at  the  Carney  and 
other  hospitals. 


Public  Buildings  Department. 


Disposition  of  Cases. 
Hospitals. 


( larney 

504 

Elm  Hill  . 

2 

City.       .       .       . 

131 

Evans  Memorial 

2 

Lying-in 

79 

Francis  Scott  . 

2 

Long  Island 

47 

New  England  . 

2 

Tewksbury  (to  train) 

16 

Holy  Ghost 

2 

Boston  State    . 

14 

Boston  Dispensary 

Psychopathic   . 

11 

Roxbury  . 

Hartley     . 

8 

St.  Mary's 

Children's 

7 

Evangeline  Booth  . 

Home  for  Aged  Couples 

,         5 

St.  Elizabeth's 

Peter  Bent  Brigham 

4 

Stevens     . 

Boston  Sanatorium 

4 

Haymarket  Relief  . 

Convalescent  Home 

4 

Chelsea  Naval 

Soldiers'  Home,  Chelsea 

,        4 



Good  Samaratin 

3 

| 

*862 

Beaumont  Haven    . 

3 

Ambulance  Request 

rs  FROI 

tf  Municipal  Departments 

and  Other  Organizations. 

City  Hospital    . 

131 

Institutions  Registratioi 

i  Divisi 

on         .... 

63 

District  Nursing  Associ* 

ition 

10 

Health  Department 

8 

Red  Cross 

. 

5 

Boston  Sanatorium 

4 

Soldier's  Relief 

' 

4 
225 

During  the  past  twenty-seven  years,  the  cost  of 
maintenance  has  increased  from  $3,856.07  to  $12,647.79, 
number  of  patients  carried  from  394  to  862,  and  per 
capita  cost  from  $9.78  to  $14.67. 

The  following  is  a  general  financial  statement  of  the 
Public  Buildings  Department  for  the  fiscal  year  of  1926. 

Appropriations. 

Department  expenses  (original  appropriation)      .    $586,059  22 
Transfer  from  French  Fund  (repairs  on  Old  State 

House) 120  00 


Total  net  appropriation,  public  buildings,    $586,179  22 
Suffolk  County  Courthouse      .        .        .        .  68,432  00 

County  buildings 120,133  95 


Total 


$774,745  17 


*  173  accidents,  330  medical,  359  surgical. 
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Expenditures. 

Public  buildings,  department  expenses 
Wardrooms,  department  expenses 
Armories,  department  expenses   . 
Ambulance  Station,  department  expenses 
Suffolk  County  Courthouse 
County  buildings 


$533,182  00 
18,782  72 
19,986  29 
12,647  79 
65,221  28 
90,945  88 

$740,765  96 


Expended  on  Special  Appropriations. 


Courthouse,  Brighton 

Courthouse,  Dorchester 

Charities  Administration  Building  and  Tem- 
porary Home 

East  Boston  Courthouse  and  Police  Station  7, 
additional  land  and  plans         . 

Police  Headquarters 


$109,619  72 
121,467  12 

71,840  07 

30,475  00 
289,900  65 

$623,302  56 


Credits  and  Expenditures  on  Account  of  Appro- 
priations for  Public  Buildings  Department, 
Excluding  Suffolk  County  Courthouse  and 
other  County  Buildings  for  the  Past  Twenty- 
seven  Years. 


Year. 


Appropriation. 


Transfers  and 
Income. 


Unexpended 
Balance. 


Expenditures. 


1900-01 
1901-02 
1902-03 
1903-04 
1904-05 
1905-06 
1906-07 
1907-08 
1908-09 
1909-10 
1910-11 


$216,000  00 

284,000 

00 

250,000  00 

240,000 

00 

240,000 

00 

241,500 

00 

240,000 

00 

250,000 

00 

200,000 

00 

250,387 

00- 

195,000 

00 

$53,754  89 
24,411  69 


1,425  99 
11,997  67 


18,378  19 
465  45 

10,890  38 
120  00 
240  00 


$397  44 


85,548  02 
246  21 


$269,754  89 

308,411  69 

250,000  00 

241,425  99 

251,997  67 

241,102  56 

258,378  19 

250,465  45 

210,890  38 

164,958  98 

194,993  79 


Public  Buildings  Department. 


CREDITS    AND    EXPENDITURES.      Concluded. 


Year. 


A.ppropria1  ion, 


Transfers  and 

Income. 


Unexpended 
Balance. 


Expenditures. 


1911-12. 
1912-13. 
1913-14. 
1914-15. 
1915-16. 
1916-17. 
1917-18. 
191S-19. 
1919-20. 
1920-21 . 
1921-22. 
1922-23 . 
1923-24 . 
1924-25 . 
1925  *... 
1926 . . . . 


$200,000  00 

240,000 

00 

255,000 

00 

265,000 

00 

285,395 

00 

246,274 

27 

258,882 

14 

295,680 

92 

321,214  99 

360,684  66 

384,161 

38 

435,441 

10 

463,883 

57 

514,260 

56 

495,940 

69 

567,693 

84 

$19,720  56 

4,910 

43 

220 

00 

587  02 

120 

00 

120 

00 

120 

00 

3,220 

00 

1,825 

68 

13,460  00 

12,245 

00 

22,057 

42 

16,120 

00 

120 

00 

30,120 

00 

18,485 

38 

$4,200  39 

15,483  58 
3,809  95 

19,971  72 
11,934  32 

4,232  42 
11,720  46 
29,240  63 

3,697  61 
10,453  59 
20,592  90 

1,580  42 


$219,720  56 

244,910  43 

251,019  61 

265,587  02 

270,031  42 

242,584  32 

259,002  14 

275,709  20 

311,106  35 

369,912  24 

384,685  92 

428,257  89 

476,305  96 

503,926  97 

505,467  79 

584,598  80 


*  Eleven  months. 


Expenditures  for  Public  Buildings. 


Rents 

Salaries  (pay  rolls) 
Retired  veterans'  pension 
Retired  laborers'  pension 
Workingmen's  compensation    . 
Engineers,  firemen,   janitors  and 

rolls) 

Mechanics'  (pay  roll) 
Telephone  operators  (pay  roll) 
Cleaning  (exclusive  of  pay  rolls) 
Electric  light       .... 

Gas 

Telephones 

Fuel 

Carried  forward  . 


cleaning 


(pay 


$12,209  50 

17,483  92 

3,599  50 

692  00 

521  43 

220,219  12 

18,157  70 

14,515  40 

3,410  05 

8,914  52 

2,107  20 

18,260  79 

50,507  93 

$370,599  06 


; 
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Brought  forward  . 
Supplies  and  materials 
Ice  and  food 
Teaming 

Printing  and  binding 
Tools    . 
Stationery    . 
Advertising 
Carfares 

Expert  services   . 
Stenographic 
Boiler  inspection 
Heating  Faneuil  Hall 
Gas  and  electric  fixtures  and  materials 
Furniture  and  furnishings 
Automobile 
Auxiliary  fire  alarm    . 
Awnings       .        .        . 
Clock  repairs 
Clock,  Peabody  square 
Flag  repairs 
Furniture  repairs 
Scale  repairs 
Removing  snow 
Sand  blasting 
Carpentry    . 
Electric  and  gas  work 
Elevator  repairs 
Heating  and  ventilatirg 
Ironwork 
Masonry 
Marble  work 
Painting  and  glazing 
Plastering  and  whitening 
Plumbing     . 
Roofing  and  metal  work 
Miscellaneous 
Wearing  apparel 


$370,599  06 

3,870 

32 

2,077 

87 

744 

00 

9 

50 

1,112 

58 

789 

35 

10 

50 

119 

86 

262 

90 

4 

00 

135 

00 

5,195 

73 

731 

82 

22,102 

81 

2,018 

41 

80 

00 

1,158 

05 

89 

25 

118  70 

302 

00 

2,647  49 

120 

68 

912 

83 

1,900 

00 

13,943 

45 

8,138 

63 

2,179 

22 

15,253 

31 

2,064 

30 

11,932 

26 

910 

95 

25,563 

06 

1,096 

75 

20,723 

70 

13,668  21 

497 

95 

97 

50 

$533,182  00 


The  following  offices  were  leased  or  rented 


Location. 

Rent 

per 

Annum. 

Number 

of 
Rooms. 

Use. 

$12,840 
1,800 

16 
6 

Law  Department. 

274  Boylston  street 

Medical  Examinej. 

Public  Buildings  Department. 


Wardrooms. 


\V  Mil). 

City 
( Iwnership 
or  Rental. 

Name  of  Building. 

Local  ion. 

1  . 

City  Building. 

ti                        ii 
»                        U 
it                        il 

$600  per  year. 
City  building. 

Armory  Building 

Maverick  street. 

•> 

3 

Old  Winthrop  Sohoolhousc .  .  .  . 
Municipal  Building 

Hunker  Hill  street. 
Oak  and  Tyler  streets. 

6 

g 

1 1 

K                   ii 

ii                               a 

Broadway,  South  Boston. 

Dudley  and  Vine  streets. 

Shawmut    avenue    and    West 

Brookline  street. 
Forest  Hills. 

13 

Uphams  Corner. 

17 
18 

City  Building . 

Washington        and        Norfolk 

streets. 
Riy^r     street      and      Central 

avenue,  Hyde  Park. 
Roslindale. 

Washington   street,    Brighton. 

19 

22 

a                            a 

Old  Town  Hall 

North    . 


City  Scales. 


Armories. 


Haymarket  Square. 


Occupied  by. 

City  Ownership 
or  Rental. 

Location. 

2d  Separate  Battalion 

City  building. 
$4,800  per  year. 

Bulfineh  street. 

First    Corps    of    Cadets,    Companies   A, 
B,  C,  D. 

130  Columbus  avenue. 

Respectfully  submitted, 

John  P.  Englert, 
Superintendent  of  Public  Buildings. 


Expenditures  for  Wardrooms 

Rents  

Janitors  and  cleaning  (pay  rolls) 

Electric  light 

Gas 

Fuel      . 

Tools    . 

Supplies 

Boiler  inspection 

Carried  forward  . 


$600  00 

8,032 

65 

327 

76 

37  23 

1,401 

23 

8 

75 

120 

85 

15 

00 

S 10. 543  47 
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Brought  forward 

$10,543  47 

Furniture     . 

13  00 

Carpentry 

338 

02 

Electric  work 

192 

36 

Granolithic  and  asphalt  work 

138 

38 

Heating  and  ventilating    . 

1,231 

58 

Ironwork 

212 

17 

Masonry      .                . 

1,701 

50 

Painting  and  glazing 

834 

65 

Plastering  and  whitening 

541 

50 

Plumbing     .... 

1,021 

57 

Roofing  and  metal  work    . 

2,014 

52 

$18,782 

72 

Expenditures  for  Ambulance  Station. 

Rent $250  00 

Drivers  and  cleaning  (pay  rolls) 

9,249 

06 

Electric  light 

216 

19 

Gas       .... 

11 

78 

Telephones  . 

104 

36 

Fuel      .... 

458 

92 

Supplies  and  materials 

53 

03 

Furniture  and  furnishings 

22 

75 

Carpentry    . 

44 

87 

Painting  and  glazing 

469 

05 

Roofing  and  metal  work 

475 

45 

Ambulance  repairs 

785  47 

Ambulance  equipment 

335 

47 

Ambulance  supplies   . 

171 

39 

$12,647  79 

Expenditures  for  Armories. 

Rent     . 

$4,800  00 

Janitor  service 

480  00 

Electric  light 

2,238 

35 

Gas 

3,704  45 

Telephones  . 

103 

60 

Fuel 

1,377 

07 

Water  rates 

802 

56 

Supplies 

19 

98 

Plumbing     . 

65 

30 

Roofing  and  metal  work 

847 

25 

Rifle  practice  and  transportation 

5,499 

73 

Miscellaneous 

48 

00 

$19,986  29 

Public  Buildings  Department. 
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Expenditures  for  County  Buildings. 


Rents 

$1,800  00 

Retired  laborers'  pension 

1,173  75 

Engineers,  firemen,   janitors  and  ( 

cleaning   (pay 

rolls) 

55,824  70 

('leaning,  exclusive  of  pay  rolls 

302  00 

Electric  light 

2,553  59 

Gas 

126  01 

Fuel       .                .                 ... 

2,559  79 

Supplies  and  materials 

354  25 

Teaming 

' 

32  00 

Stationery 

56  90 

Tools    .  ' 

431   97 

Advertising 

30  75 

Boiler  inspection         .... 

46  00 

Electric  fixtures  and  materials 

85  24 

Flags     

j 

I       • 

96  50 

Furniture  and  furnishings 

7,321  09 

Awnings 

476  15 

Clock  repairs 

175  65 

Flag  repairs 

150  50 

Furniture  repairs        .... 

1,020  38 

Lawns  and  grounds    .... 

1,730  80 

Carpentry 

1,797  64 

Electric  work 

707  99 

Elevator  repairs          .... 

114  44 

Heating  and  ventilating    . 

1,316  59 

Iron  work 

266  45 

Masonry 

2,464  91 

Marble  work       .... 

97  17 

Painting  and  glazing 

2,169  13 

Plumbing 

3,774  12 

Roofing  and  metal  work    . 

1,782  37 

Miscellaneous     .... 

107  05 

$90,945  88 

Expenditures    for    Suffolk    County    Courthouse. 

Electric  light       .        .        .        .                                    $11,791  46 

Gas 

7  93 

Fuel      ...               . 

13,595  02 

Supplies  and  materials 

4,146  65 

Ice  and  water      .... 

541  26 

Tools -. 

997  21 

Boiler  inspection 

30  00 

Electric  fixtures  and  material  . 

2,668  52 

Carried  forward 

$33,778  05 

10 
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Brought  forward  . 

$33,778  05 

Furniture  and  furnishings 

7,392  48 

Clock  repairs 

104  00 

Furniture  repairs 

642  48 

Carpentry    .... 

1,769  91 

Electric  work 

86  68 

Elevator  inspection    . 

102  80 

Elevator  repairs 

3,643  68 

Heating  and  ventilating    . 

5,276  50 

Ironwork      .... 

2,085  24 

Masonry      .... 

3,932  83 

Painting  and  glazing 

3,601  33 

Plastering  and  whitening 

1,298  90 

Plumbing     .... 

412  71 

Roofing  and  metal  work    . 

970  69 

Miscellaneous 

123  00 

$65,221  28 

Rentals  and  Othei 

t  Sources  of  Income. 

Town  Hall,  Brighton 

$1  oc 

> 

Franklin  School  Lot  . 

875  04 

News  stand,  Annex    . 

349  8e 

Rooms,  Quincy  Hall 

10,267  5C 

1 

Wardrooms          . 

440  OC 

t 

Faneuil  Hall 

275  OC 

» 

Old  State  House 

100  OC 

l 

Municipal  Building,  Archbishi 

Dp   J. 

J.  Williams      .        .        .        . 

217  0C 

l 

Municipal  Building,  Roslindak 

;       .             124  0C 

» 

Municipal  Building,  Hyde  Par 

k      .             850  0C 

Municipal  Building,  South  Bos 

ton  .             741  0C 

Fire  House,  Eustis  street 

2  0C 

» 

Thomas  Street  Schoolhouse 

1  00 

Old  Franklin  Schoolhouse 

1  oo 

Old  Station,  No.  6     . 

1  00 

Smith  Schoolhouse 

2  00 

Old  Fire  House,  South  Boston 

14  00 

Old  Station,  No.  7        .       . 

.       .                 1  00 

Elmwood  Street  Gymnasium 

2  00 

$14,264  40 

Hawley  place  and  Arch  street 

sinking  fund 

1,292  00 

Sale  of  metal       .        .        .        . 

$15  00 

Sale  of  paper       . 

100  00 

Sale  of  material  .        .        ,        . 

1125 

Commission  on  telephones 

742  89 

Carried  forward  . 

.    $869  14 

$15,556  40 

Public  Buildings  Department. 
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Brought  forward  . 

.   1809  14 

%  15,550  40 

Charging  batteries 

157  96 

Damage  to  sidewalk 

135  00 

Overpayment  on  contract 

165  00 

Sale  of  Rifle  Range,  Wohurn    . 

107  60 

Income,  French  Fund 

120  00 

1,554  70 

Armories : 

Rents  from  Commonwealth 

3,900  00 
$21,011   10 

ORGANIZATION. 

1  Superintendent. 

14  Firemen  and  oilers. 

1  Chief  clerk. 

2  Furniture  polishers. 
15  Chief    janitors    and    c 

4  Clerks. 

1  Inspector. 

todians. 

1  Inspector  of  metal  work. 

1  Assistant  chief  janitor. 

1  Inspector  of  heat  control. 

36  Janitors,  laborers,  etc. 

1  Superintendent  of  janitors. 

1  Chief  elevator  operator. 

1  Steamfitter. 

11  Elevatormen. 

2  Carpenters. 

11  Telephone  operators. 

1  Locksmith. 

7  Matrons. 

1  Chief  engineer. 

90  Women  cleaners. 

6  Engineers  and  assistant  en- 

6 Towel  washers. 

gineers. 

1  Storekeeper. 

A  mbulance  Station . 

5  Drivers.                                       1  Woman  cleaner. 

County  Buildings. 

6  Custodians. 

8  Firemen. 

23  Janitors. 

16  Women  cleaners. 

cus- 
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Prefatory  Note. 

Beginning  with  1926,  the  following  lists  will  be  printed 
in  this  report  only  once  in  four  years,  the  first  year  of  a 
municipal  administration.  Supplementary  lists,  how- 
ever, will  be  published  when  necessary. 

Public   Buildings. 


Buildings. 

Location. 

Number 
of  Feet 
in  Lot. 

Use. 

City  Hall 

School  street 

25,915 

Municipal  offices. 

City  Hall  Annex 

Court  square 

15,175 

Municipal  offices. 

Faneuil  Hall  and  market 

Faneuil  Hall  square 

8,460 

Assembly  hall  and  market. 

North  and  South  Market 
streets. 

27,400 

Market. 

Old  State  House 

State  street 

4,239 

Leased  to  Bostonian  Society   as 

historical  museum. 

Curtis  Hall 

South  street 

49,907 

Gymnasium,  showers,  etc. 

On  lot  with  Curtis  Hall .  . 

Public  library. 

4,337 

Wardroom  1,  upper  part  occu- 
pied by  Post  159,  G.  A.  R., 
and  U.  S.  W.  V.,  temporary 
quarters. 

New  Charity  Building  and  Tem- 
porary Home  for  Women  and 
Children. 

Chardon  street 

19,962 

private  charitable  societies. 

Washington  and  Norfolk 
streets,  Dorchester. 

12,930 

Wardroom  17  and  public  library. 

Washington     and     Rich- 
mond   streets,        Dor- 
chester. 

11,640 

Public  library. 

Town  Hall     

Washington     street, 
Brighton. 

9,626 

Wardroom  22;     room   leased   to 

Post  92,  G.  A.  R. 

Hawkins  street 

9,509 

Temporary  home  for  men. 

Municipal  Building 

Vine  and  Dudley  streets, 

11,592 

Wardroom  8  branch  library, 
gymnasium  and  showers. 

Old  Franklin  Schoolhouse 

Washington  street 

11,471 

Posts  15  and  7,  G.  A.  R. 

Old  Cross  Street  Schoolhouse .... 

Cross  street,  Charlestown, 

1,708 

Col.  F.  B.  Bogan  Camp,  No.  14, 
U.  S.  W.  V. 

Joy  street 

On     lot     with      Mather 
Schoolhouse. 

1,938 

Leased  to  Post  134,  G.  A.  R. 

Leased  to  Francis  G.  Kane  Post, 
A.  L. 

Old  Winthrop  Schoolhouse 

Bunker  Hill  street 

7,927 

Wardroom  2  and  gymnasium. 

Elmwood  street 

5,000 

Quarters  leased  to  Roxbury 
Post,  V.  F.  W. 

Public  Buildings  Department. 
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l-l  BLIC   BUILDINGS.      Concluded. 


Buildings. 

Location. 

Number 
of  Feet 
in  Lot. 

Use. 

Municipal  Building 

13,242 

Wardroom    u<,    branch    library, 

swimming    pool    and    gymna- 

sium. 

Thomas  si  reet      

10,054 

Leased     to     Boston     Post      200, 

G.  A.  R. 

3,523 

Ambulance  Station. 

Corner  of  Oak  and  Tyler 
streets. 

17,540 

Wardroom     3,     branch     library, 

baths  and  gymnasium. 

Courthouse  and  Police  Station.  . 

Meridian      street,      East 
Boston. 

13,610 

Municipal  Court  and  Police 
Station. 

Archbishop    John     J.     Williams 
Municipal  Building. 

West     Brookline     street 
and  Shawmut  avenue. 

13,483 

Large  auditorium,  gymnasium, 
branch  library,  showers  and 
social  hall. 

Municipal       Building,        South 
Boston. 

East  Broadway 

21,250 

District   Court,    branch   library, 

g    showers  and  assembly  hall. 

Courthouse  and  Police  Station.  . 

City      square,      Charles- 
town. 

8,246 

District  Court  and  Police  Station. 

Old  Police  Station  6 

4,253 

Not  in  use. 

Old  Police  Station  7          

3,777 

Leased    to    Lieut.    Lawrence    J. 

Flaherty  Post  30,  The  Ameri- 
can Legion. 

Old  Police  Station  8 

Commercial  street 

Woburn,  Mass 

5,323 
53.3  acre 

Not  in  use. 

Not  in  use.    ] 

l-Sold  Dec.  31,  1926. 
Not  in  use.    J 

Municipal  Building,  Roslindale.  . 

Washington  and  Ashland 
streets. 

16,000 

Wardroom  19,  branch  library 
and  gymnasium. 

Old  Chemical  Engine  House .... 

1,790 

Leased  to  Roger  Wolcott  Camp, 

U.  S.  W.  V. 

Old  Ladder  House  No.  5 

Fourth  street,  South  Bos- 
ton. 

8,169 

LTpper  part  leased  to  Post  32, 
G.  A.  R. 

Arch  street 

3,862 

First  and  second  floor  temporarily 

leased.     Sold  October 27, 1926. 

Municipal  Building 

River  street,  Hyde  Park, 

39,370 

Auditorium,  Wardroom  18,  gym- 

nasium and  baths. 
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County  Buildings. 


Buildings. 

Location. 

Number 
of  Feet 
in  Lot. 

Use. 

Courthouse,  Pemberton  square.  . 

Pemberton  square 

87,035 

Jail 

Charles  street 

130,740 

Municipal  Court,  Southern  Dis- 

Roxbury street 

1S.580 

Part     occupied     bv     P< 
G.  A.  R. 

>st     26 

trict. 

Municipal  Court,  West  Roxbury, 

Morton  street 

12,108 

Municipal  Court,  Brighton 

Washington  street ....... 

53,980 

Municipal  Court,  Dorchester. .  .  . 

7,500 

North  Mortuary 

North  Grove  street 

11,792 

ITEMIZED  EXPENDITURES  FOR  EACH  ARMORY  BUILDING 

FOR   YEAR    1925. 


Company  L, 

Sixth 

Regiment. 

First 

Corps 

Cadets. 

Rifle 
Practice. 

Ancient  and 

Honorable 

Artillery 

Company. 

Total. 

Rent       

$4,800  00 

$4,800  00 

$480  00 

418  20 

36  84 

98   17 

480  00 

1,417  93 

3,667  61 

5  43 

1,377  07 

802  56 

$402  22 

2,238  35 

Gas 

3,704  45 

103  60 

Fuel    

1,377  07 

802  56 

19  98 
65  30 

847  25 

19  98 

Plumbing 

65  30 

847  25 

$5,499  73 

5,499  73 

Miscellaneous 

48  00 

4S  00 

Totals 

$1,965  74 

$12,118  60 

$5,499  73 

$402  22 

$19,986  29 

Public  Buildings  Department. 
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ITEMIZED  EXPENDITURES  FOR  EACH  WARDROOM    I  OR   YEAR    1926. 


Ward- 
room 1. 

Ward- 
room 2. 

Ward- 
room 1 1 . 

Ward- 
room 15. 

Total. 

$600  00 

$600  00 

Janitors  mid  cleaning  (p:iy  mils) 

Electric  light 

S350  00 
1  02 

87,682  65 
326  74 

37  23 
1,083  96 

8  75 
35  50 

5  00 
13  00 

87  75 

49  86 

138  38 

1,139  61 

154  71 

1,531  50 

830  65 

8,032  65 

327  76 

37  23 

Fuel 

317  27 

1,401   23 

Tools 

8  75 

Supplies      

1  05 

10  00 

$84  30 

120  85 

15  00 

13  00 

Carpentry 

75  27 

175  00 
142  50 

338  02 

Electric  work 

192  36 

Granolithic  and  asphalt  work 

138  38 

Heating  and  ventilating 

91  97 

57  46 

170  00 

4  00 

125  00 

1,231  58 

212   17 

Masonry 

1,701  50 

Painting  and  glazing 

834  65 

Plastering  and  whitening 

416  50 

541  50 

Plumbing 

1,021  57 
2,014  52 

1,021  57 

Roofing  and  metal  work 

2,014  52 

Totals 

$1,203  04 

$16,161  38 

$600  00 

$818  30 

$18,782  72 

CITY   OF    BOSTON 
PRINTING    DEPARTMENT 


ITEMIZED    EXPENDITURES    FOR    EACH    PUBLIC    BUILDING    FOR    YEAR  1926. 
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812,209  50 

$12,209  50 

17,483  92 

3,599  50 

692  00 

521  43 

220,219  12 

18,157  70 

14,515  40 

3,410  05 

8,914  52 

2,107  20 

18,260  79 

50,507  93 

3,870  32 

2,077  87 

744  00 

9  50 

1.112  58 

789  35 

10  50 

119  86 
262  90 

4  00 

135  00 

5,195  73 

731  82 

22,102  81 

2,018  41 

80  00 

1,158  05 

89  25 

118  70 

302  00 

2,647  49 

120  68 
912  83 

1,900  00 
13,943  45 

8,138  63 

2,179  22 
15,253  31 

2,064  30 

11,932  26 

910  95 

25,563  06 

1,096  75 

20,723  70 

13,668  21 

497  95 

S250  00 

$12,459  50 

17,483  92 

3,599  50 

692  00 

521  43 

229,408  18 

18,157  70 

14,515  40 

3,410  05 

9,130  71 

2,118  98 

18,365  15 

50,966  85 

3,923  35 

2,077  87 

$17,483  92 

3,599  50 

092  00 

521  43 

Engineers,  firemen,  janitors  and  cleaning  (pay  rolls) 

$24,709  04 

SS7.256  61 

$9,545  48 

$17,123  65 

$8,251  48 

$10,273  65 

$1,750  65 

$5,211  65 

$8,20S  57 

$1,522  46 

$14,431  65 

$13,111  00 

$2,698  65 

$14,231  98 

$3S1  60 

$1,502  00 

9,249  06 

$18,157  70 

$14,515  40 

Cleaning,  exclusive  of  pay  rolls 

1,707  73 

1,583  32 

39  00 
545  73 

80  00 

1,117  SO 

789  63 

1,937  68 
16  77 

075  27 

212  50 

757  49 
46  29 

101  77 
149  63 

576  85 

1,379  41 

8  74 

421  03 

141  37 

473  77 

12 

49  16 

7  07 

28  93 

216  19 

11  78 

104  36 

458  92 

53  03 

467  31 

1,057  40 

18,260  79 

44  30 
579  84 
732  04 

31,534  12 

752  47 

1,333  53 

1,651  24 
60  57 

2,410  99 
107  09 

2,380  94 
27  78 

3,176  47 
76  48 

345  35 

1,858  96 
81  58 

1,790  26 
45  99 

2,259   14 
161  67 

6-.0  24 
14 '40 

1,479  17 
123  93 

598  56 

323  19 

Supplies  and  materials 

4!)  71 

$2  40 

1,701  71 

24  70 

12  30 

744  00 

9  50 

, 

30  92 

69  66 

17  73 

66  10 

46  50 

881  67 

1,112  58 

789  35 

789  35 

10  50 

10  50 

119  86 

212  90 

4  00 

119  S6 

50  00 

262  90 

4  00 

10  00 

10  00 

15  00 

15   00 

4  00 

4  00 

2  00 

20  00 

10  00 

25  00 

5  00 

10  00 

5  00 

135  00 

5,195  73 

5,195  73 

313  29 
15,240  03 

135  42 

4,985  93 

11  31 
10  00 

5  20 
29  15 

12  00 
1,878  36 

394  5li 

239  78 

5  22 
87  69 

60 

57  00 

24  05 

44  81 

8  00 

12  00 

5  46 
57  00 

731  82 

291  04 

57  64 

200  00 

116  00 

24  00 

503  36 

21  75 

10  00 

22  75 

21,125  56 

2,007  10 

2.01S  41 

30  00 

1,042  40 

18  10 

40  95 

40  00 

80  00 

Awnings 

0  00 

51  50 

1,158  05 

Clock  repairs 

3  00 

14  00 

12  00 

13  00 

89  25 

Clock,  Peabody  square 

$118  70 

118  70 

Flag  repairs 

280  00 

10  00 

302  00 

Furniture  repairs  ... 

3  Hi  70 

452  43 

2,647  49 

$120  68 

120  6S 

Removing  snow . 

454  83 
1,900  00 
2,913  75 
1,733  26 

295  09 

513  23 
67  13 

188  55 

20  00 

7,043  75 

.182  35 
2,236  63 
1,411  23 

114  00 

54  00 

123  00 

276  00 

$5  00 

912  83 

1,900  00 

Carpentry 

2,755  09 
1,212  11 
1,884  13 
2,624  16 
077  79 
1,788  74 

140  10 

182  51 

1.037  92 
151  20 

202  50 
887  18 

1,156  45 
351  90 

21    74 

200  61 
723  84 

1.034  01 
1,289  80 

952  68 

345  27 

426  93 
>24  48 

122  29 
1,131  96 

314  25 

72  40 

90  84 

5S  SO 

1,915  31 
432  90 

44  87 

13,988  32 

Electric  and  gas  w*       A 

8,138  63 

Elevator  repairs.  .  .  7N«~. 

2.179  22 

Heating  and  ventilating 

1,062  38 

IS  51 

945  00 

1,297  55 

978  21 
260  37 

1,628  44 

143  52 
480  70 

1,110  84 

2,395  43 

1,334  96 

157  00 

411  65 

35  95 

109  50 

927  53 

84  15 

1,750  00 

244  15 

978  86 

31  76 

29S  79 

16  85 

ISO  00 

764  34 
151  80 

467  50 

15,253  31 

150  00 

.858  45 

2.064  30 

2,755  70 
855  00 

3,114  00 
375  00 

4,779  52 

1)13  76 

9  55 

712  83 

763  00 

11,932  26 

910  95 

4,439  00 
191  40 

1,213  44 
669  81 
109  00 

004  50 

34S  00 

1,124  34 

845  20 

10  00 

966  75 

1,174  00 

1.630  00 

251  06 

57  50 

88  00 

1,587  50 

790  00 

721  00 

12  50 

650  00 

1,424  00 

469  05 

26,032  11 

Plastering  and  whitening 

1,096  75 

186  46 
372  45 

522  38 

792  SO 

17  00 

75  22 
88  70 

608  71 
380  37 

3,035  64 
2.S00  42 

3,163   11 
1,139  86 

891  80 
629  82 

285  00 

164  25 

1,085  26 

990  55 

30  00 

257  85 

53  88 
372  10 

604  46 
1,618  69 

20,723  70 

Hoofing  and  metal  work .  .  . 

472    14 

475   45 

14,143  66 

Miscellaneous.  , 

208  40 

497  95 

Ambulance  repairs.  .  . 

785  47 
335  47 
171  39 

7S5  47 

Ambulance  equipment 

335  47 

Ambulance  supplies 

171  39 

Wearing  apparel 

97  50 

97  50 

97  50 

Totals 

865,295  50 

S148.229  15 

$13,378  84 

$33,015  97 

$18,157  70 

$17,316  00 

$37,271  52 

$118  70 

515,472   53 

$20,034  95 

$4,265  72 

$15,496  07 

S10.260  22 

$19,254  37 

$4,669  20 

$26,526  46 

$21,518  01 

$22,402  80 

$0,693  23 

$21,277  35 

$1,432  65 

$3,531  58 

$179  48 

*  S7.3S4  00 

S533.1S2  00 

S12.647  79 

$545,829  79 

*  Miscellaneous  Buildings:  Washington  and  Richmond  streets,  Wayfarers'  Lodge,  Old  Station  6,  Thomas  Street  Schoolhouse,  Old  Station  8,  Cross  Street  Schoolhousc,  Old  Fire  House,  Eustis  street. 


ITEMIZED    EXPENDITURES    FOR    EACH    COUNTY    BUILDING,   1926. 
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Total. 

$1,800  00 

$1,800  00 

1,173  75 

55,824  70 

302  00 

2,553  59 

126  01 

2,559  79 

354  25 

$1,173  75 

$11,365  15 

$2,447  00 

$6,497  50 

$14,663  90 

$8,308  50 

$10,219  65 

302  00 

80  44 

$11,791  46 

7  93 

13,595  02 

4,146  65 

541  26 

57  58 

4  81 

277  06 

3  00 

313  99 

150  66 
36 

134  01 

752  54 

349  63 

$714  74 

120  60 

700  49 

11  00 

Gas                                                  

$0  24 
308  46 

Fuel                                                              

937  73 
135  72 

336  05 

76  18 

SO  01 

21  30 

27  04 

9  00 

6  00 

11  00 

6  00 

32  00 
56  90 
431  97 
30  75 
46  00 
85  24 
96  50 

56  90 

Tools                                                                  

997  21 

36  50 
11  00 

10  00 

96  25 

10  00 

8000 

102  20 

97  02 

$19  75 

30  00 
2,668  52 

4  00 

10  00 
60 

20  00 
42  42 

10  00 
28  SO 

2  00 
92 

12  50 

96  50 
5,457  89 

7,392  48 

12  00 
37  25 

533  80 

238  00 

98  40 

96  65 

61  00 
37  25 
60  00 

1,071  00 
65  75 
5  00 
150  50 
965  56 
350  00 
984  74 
567  20 

19  50 

64  2.5 

5  00 
8  40 

7,321  09 

476  15 

89  50 
7  00 

104  00 

2  50 

2  75 

175  65 

150  50 

642  48 

12  52 

24  80 

17  50 

1,020  3S 
1,730  80 
1,797  64 

1,105  80 

59  70 

4  50 

275  00 
76  65 
47  10 

1,769  91 
86  68 
102  80 
3,643  68 
5,276  50 
2,085  24 
3,932  83 

72  62 

260  52 

83  50 
33  90 

36  44 

211  72 
40  89 

$11  75 

14  40 

707  99 

114  44 
58  80 

114  44 

10  40 

22  38 

538  15 

99  10 

698  13 

686  86 

155  67 

909  83 

37  17 

1,090  38 

1,316  59 

11  68 
489  03 

60  00 
547  50 

266  45 

12  75 

280  17 

75  00 

2,464  91 

97  17 

3,601  33 

1,298  90 

412  71 

970  69 

123  00 

12  25 

494  00 

25  00 

2,169  13 

Plastering  and  whitening 

2  50 
60  78 
25  00 

233  01 

126  63 

2  50 

14   15 
237  50 

47  58 
392  75 

2,953  14 
535  61 

118  52 
195  00 

405  22 

234  10 

79  55 

3,774  12 

Roofing  and  metal  work 

1,782  37 

107  05 

Totals 

$65,221  2S 

$5,948  14 

$3,982  98 

$14,281  57 

$116  40 

$3,278  62 

$8,813  03 

$27,193  92 

$8,328  00 

$12,676  52 

$2,269  58 

$2,814  72 

$11  75 

$1,230  65 

$90,945  SS 

[Document  No.  22—1928.] 
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ANNUAL  REPORT 


OF    THE 


PUBLIC  BUILDINGS  DEPARTMENT 


FOR   THE   YEAR   1927. 


Boston,  January  1,  1928. 

Hon.  Malcolm  E.  Nichols, 
Mayor  of  the  City  of  Boston. 

Dear  Sir, —  In  accordance  with  section  24,  chapter  3, 
of  the  Revised  Ordinances  of  1914,  the  annual  report  of 
the  Public  Buildings  Department  for  the  year  ending 
December  31,  1927,  is  herewith  submitted. 

This  department  has  the  care  and  custody  of  City 
Hall;  City  Hall  Annex;  Courthouse  and  Police  Station, 
East  Boston;  Wardroom  2,  Charlestown;  Courthouse 
and  Police  Station,  Charlestown;  Quincy  Market; 
Faneuil  Hall  and  Market;  Old  State  House;  Municipal 
Building,  Oak  and  Tyler  streets;  Municipal  Building, 
Dudley  and  Vine  streets;  Municipal  Building,  Hyde 
Park;  Municipal  Building,  Roslindale;  Municipal  Build- 
ing, South  Boston;  Municipal  Building,  Uphams  Cor- 
ner; City  Building,  Codman  square,  Dorchester;  City 
Building,  Washington  and  Richmond  streets;  Curtis 
Hall  Gymnasium  and  new  Library  Building,  Jamaica 
Plain;  Thomas  Street  Schoolhouse;  Old  Franklin  School- 
house;  county  buildings;  buildings  used  for  municipal 
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offices  and  market  purposes;  and  hired  buildings  or 
parts  of  buildings  used  for  county  purposes;  municipal 
offices,  wardrooms,  armories,  etc. 

The  following  buildings  in  whole  or  in  part  were  hired 
for  municipal  and  county  purposes : 

For  Offices: 

1004  Lawyers  Building. 

For  Armories: 

130  Columbus  avenue,  First  Corps  of  Cadets. 
For  Wardrooms: 

Minton  Hall,  Forest  Hills,  Ward  11. 

For  Ambulance  Station: 

15  National  street.  (Ground  lease.)  Land  held  on  lease 
made  for  twenty  years;  expired  on  November  28,  1919. 
Not  renewed  up  to  present  time. 

For  County  Purposes: 

274  Boylston  street  for  Medical  Examiner. 

Ambulance  Station. 

The  ambulance  station  is  located  on  National  street, 
South  Boston,  on  land  leased  from  the  Carney  Hospital. 
Day  and  night  service  is  maintained  to  all  sections  of 
the  city  for  persons  desiring  treatment  at  the  Carney 
and  other  hospitals. 


Disposition  of  Cases. 
Hospitals. 


Carney 

.     502 

Fenway    . 

3 

City  .        .        . 

.     125 

Beth  Israel 

3 

Lying-in    . 

.     102 

Holy  Ghost 

3 

Long  Island 

.       50 

Middlesex 

2 

Psychopathic  . 

.       20 

St.  Monica's    . 

Tewksbury 

.       20 

Baptist     . 

Children's 

.       15 

Massachusetts  Women's 

State  for  Insane 

8 

Mt.  Pleasant   . 

Soldier's  Home,  Ch 

elsea,        8 

McDermott 

Hartlej7"     . 

7 

Faulkner  . 

Peter  Bent  Brighan 

i      .         5 

Chelsea  Naval 

Boston  Sanatorium 

5 

Lakeville  Sanatorium     . 

Good  Samaritan 

4 



Robert  Brigham 

4 

*898 

St.  Margaret's 

4 

*  160  accidents,  368  medical,  370  surgical. 
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Ambulance  Requests  from  Municipal  Departments 
and  Other  Organizations. 


City  Hospital    ...               ... 

.      125 

Institutions  Registration  Division 

50 

Tewksburv 

20 

Soldiers'  Relief 

8 

Health  Department 

6 

District  Nursing  Association 

5 

Boston  Sanatorium 

5 

219 

During  the  past  twenty-eight  years,  the  cost  of 
maintenance  has  increased  from  $3,856.07  to  $12,485.56; 
number  of  patients  carried  from  394  to  898  and  the  per 
capita  cost  from  $9.78  to  $13.90.  During  the  last 
twelve  months  the  cost  per  capita  has  decreased  from 
$14.67  to  $13.90. 

Appropriation  s. 

Department  expenses  (original  appropriation)      .    $548,790  15 
Transfer  from  French  Fund  (repairs  on  Old  State 

House) 120  00 

Total  net  appropriation  (public  buildings),    $548,910  15 

Suffolk  County  Courthouse 79,382  00 

County  Buildings 124,523  54 


Total 


Expenditures. 

Public  buildings,  department  expenses  . 
Armories,  department  expenses 
Ambulance  Station,  department  expenses 
Suffolk  County  Courthouse 
County  buildings 

Total 


$752,815  69 


$520,905  41 

19,507  01 

12,485  56 

79,038  00 

120,403  49 

$752,339  47 


Expended  on  Special  Appropriations. 

Courthouse,  Brighton $15,956  22 

Courthouse,  Dorchester 78,333  18 

East  Boston  Courthouse  and  Police  Station  7, 

additional  land  and  plans 450  00 

Elevator,  City  Hall 23,826  25 

Police  Headquarters  .......  2,856  34 

Police  Station  2  Building 600  26 
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Expenditures  for  Ambulance  Station. 


Rents 

$2.50  00 

Salaries,  pay  rolls 

9,625  31 

Electric  light 

255  28 

Gas       .... 

11  55 

Telephones  . 

89  51 

Fuel      .... 

421  76 

Supplies 

20  01 

Material 

6  45 

Furniture  and  furnishings 

48  87 

Painting 

395  65 

Plumbing     . 

635  72 

Ambulance  repairs 

289  12 

Ambulance  equipment 

230  50 

Ambulance  supplies  . 

155  83 

Wearing  apparel 

50  00 

$12,485  56 

Expenditures  for  Armories. 

Rents . 

$4,800  00 

Janitor  service    . 

480  00 

Electric  light 

2,733  19 

Gas       .... 

4,404  94 

Telephones  . 

110  69 

Fuel      .... 

866  01 

Water  rates 

637  58 

Supplies 

21  58 

Carpentry    . 

3  80 

Masonry 

148  50 

Plumbing     . 

227  38 

Roofing  and  metal  work 

25  30 

Rifle  practice 

5,000  04 

Miscellaneous 

48  00 

$19,507  01 

Expenditures  for  Public  Buildings. 

Rents $13,440  00 

Salaries  (pay  rolls) 

.      235,554  06 

Retired  veterans'  pension 

3,179  50 

Retired  laborers'  pension 

720  00 

Workingmen's  compensation 

521  43 

Mechanics'  pay  roll    . 

18,550  00 

Telephone  operators'  pay  roll 

14,371  13 

Cleaning,  exclusive  of  pay  rolls 

3,540  60 

Electric  light       .... 

10,146  29 

$300,023  01 

Public  Buiu>i.\<;s   Dkiwutmknt. 


Brought  forward 

. 

. 

$300,023  01 

Gas 

Telephones  . 

19,213  59 

Fuel     . 

. 

40,554  88 

Tools    . 

1,037  37 

Supplies 

. 

2,920  22 

Ice  and  food 

2,144  08 

Teaming 

304  35 

Stationery    . 

. 

042  91 

Material 

. 

2,097  97 

Carfares 

. 

71  30 

Expert  services 

527  50 

Boiler  inspection 

. 

197  00 

Heating  Faneuil  Hall 

5,033  30 

Electric  material  and  fixtures 

757  47 

Flags 

153  30 

Furniture  and  furnishings 

13,303  91 

Automobile 

2,027  51 

Auxiliary  fire  alarm    . 

30  00 

Awnings       .... 

1,440  95 

Clock  repairs 

103  05 

Clock,  Peabody  square 

30  00 

Flag  repairs 

39  00 

Furniture  repairs 

1,340  52 

Removing  snow 

079  45 

Carpentry    .... 

30,913  34 

Demolition  of  building 

850  00 

Electric  work 

2,139  54 

Elevator  repairs 

2,093  37 

Granolithic  and  asphalt  work 

1,920  34 

Heating  and  ventilating    . 

13,043  08 

Iron  work    .... 

2,797  57 

Masonry      .... 

15,118  44 

Marble  work 

913  02 

Painting  and  glazing 

17,027  24 

Plastering    .... 

1,804  55 

Plumbing     .... 

15,820  20 

Roofing  and  metal  work   . 

0,285  54 

Miscellaneous 

1,134  58 

Wearing  apparel 

150  00 

$520,905  41 

Below  is  a  summary  and  short  description  of  the 
major  repair  jobs,  new  construction  jobs  and  similar 
important  features  performed  under  the  direction  of 
this  department  in  the  last  four  years. 
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Police  Station  No.  2  Building. 

A  ten-story  brick  building  with  granite  trim,  housing 
Station  2,  Traffic  Division  20,  and  Property  Clerk's 
Department.  The  basement  contains  pistol  range  and 
boiler  room,  consisting  of  two  horizontal  return  tubular 
boilers,  oil  fired,  and  coal  heater  for  heating  hot  water 
in  summer  and  vacuum  cleaning  system.  First  floor 
contains  Police  Station  2  office  and  guard  room,  with 
cell  room  of  fifteen  compartments;  also  garage.  Second, 
third  and  fourth  floors  are  occupied  by  sleeping  quarters 
for  Station  2  officers  and  patrolmen.  Fifth  floor  con- 
tains office  and  guard  room  of  Traffic  Division  20. 
Sixth  floor,  locker,  shower  and  toilet  room  for  Divi- 
sion 20.  Seventh  floor,  offices  and  storerooms  of  prop- 
erty clerk.  Eighth  floor,  building  superintendent's 
office,  cold  storage  room  and  storeroom.  Ninth  floor 
unassigned.  Tenth  floor  drill  hall.  The  building  is 
served  by  two  electrically  operated  Otis  elevators. 

Charity  Administration  Building  and  Temporary 

Home. 

A  three-story  brick  building  with  limestone  trim. 
Basement  contains  two  sectional  type  boilers,  oil  fired, 
with  hot  water  storage  tanks.  One  part  of  building  is 
assigned  to  offices  and  workrooms  of  associated  charities ; 
other  part  to  Temporary  Home  for  needy  women  and 
children. 

Restoration  of  Quincy  Market. 

This  work  covered  the  entire  removal  of  the  roof  of 
the  east  wing  of  building  with  its  wood  trusses,  the  tear- 
ing out  of  all  partitions  in  this  section  of  the  building, 
removal  of  all  electric  wiring,  plumbing  and  heating 
piping  and  fixtures,  also  the  removal  of  a  floor  in  the 
rotunda  of  the  building. 

A  new  roof  consisting  of  2-inch  plank  and  f-inch 
pine  roofers  and  covered  with  slate  and  a  copper  apron 
was  laid  on  hard  pine  purlins  carried  by  structural  steel 
trusses.  A  plastered  ceiling  on  wire  lath  was  hung 
from  the  trusses  and  partitions  of  wall  board  and  sheath- 
ing on  wood  studding  installed.  New  electric  wiring 
and  fixtures  were  installed,  a  new  heating  system  in- 
stalled, old  plumbing  replaced  by  new,  a  new  maple 
floor  laid  and  entire  second  floor  of  east  wing  laid,  and 
the  rotunda  thoroughly  painted. 
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In  this  connection  the  entire  top  floor  of  building 
having  been  leased  to  the  Boston  Fruit  and  Produce 
Exchange,  the  existing  heating  system  of  the  west  wing 
of  building  was  torn  out  and  a  new  heating  system  in- 
stalled and  eight  windows  at  the  west  end  of  building 
were  enlarged  to  make  both  ends  of  the  building  sym- 
metrical in  appearance. 

Installation  of  New  Floors  at  the  Quincy 

Market. 

The  floors  in  the  four  fish  markets  at  the  east  end  of 
the  building,  which  were  of  wood  on  wood  timbers,  had 
rotted  so  badly  that  they  were  deemed  unsafe.  Tem- 
porary quarters  had  to  be  built  for  the  occupants  of 
these  four  markets,  as  well  as  for  the  occupants  of  the 
cellars  below,  the  defective  floors,  obsolete  plumbing, 
etc.,  were  torn  out  and  a  reinforced  concrete  floor  on 
steel  I-beams  installed  and  an  asphalt  mastic  floor 
finish  applied  to  same.  This  work  entailed  the  removal 
and  later  replacing  of  marble  counters  and  marble  work 
dadoes,  also  other  fittings  and  fixtures  belonging  to  the 
occupants  and  the  furnishing  of  light,  water  an  d  gas 
supplies  during  the  progress  of  the  work.  It  was  also 
necessary  to  put  in  new  concrete  floors  in  the  cellars 
and  building  fireproof  partitions  in  same. 

Remodeling  Council  Chamber  —  City  Hall. 

This  work  consisted  of  removing  old  floor  carpet  and 
installing  a  new  one,  furnishing  twenty-two  specially 
constructed  desks  and  chairs,  painting  walls  and  ceil- 
ing, remodeling  electric  wiring  and  replating  chandelier. 

Electric  Elevators  —  City  Hall. 

Two  new  electric  elevators  were  installed  to  replace 
the  obsolete  hydraulic  elevators.  The  new  elevators 
are  of  a  modern  type  made  by  the  Portland  Elevator 
Company.  The  elevator  shaftways  are  composed  of 
structural  steel  angles  and  channels  carried  down  to  a 
solid  footing  below  the  sub-basement  grade  and  extend 
through  the  roof.  The  entire  weight  of  the  shaftway, 
pent  houses,  car  and  elevator  machinery  is  carried  on 
the  footings.  This  work  entailed  the  dismantling  of 
the  old  elevators,  elevator  machinery,  etc.,  the  installa- 
tion of  new  shaftways,  cutting  through  roof,  new  con- 
crete slab  to  carry  elevator  machinery  and  pent  house, 
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and  incidental  cutting  and  patching  of  carpentry, 
plastering,  masonry,  marble  work,  etc.,  the  installation 
of  new  cars,  cabs,  ornamental  fronts,  doors,  grille 
guards,  etc. 

Enlarging  Reading  Room,  Columbia  Road 
Municipal  Building. 

The  old  swimming  pool  in  this  building  leaked  very 
badly  and  as  it  would  have  entailed  considerable  ex- 
pense to  repair  same,  it  was  deemed  advisable  to  dis- 
continue its  use  for  swimming  purposes.  It  was  then 
decided  to  turn  it  into  a  reading  room.  A  doorway  was 
cut  out  on  the  Bird  street  side  of  building,  giving  direct 
access  to  the  room,  a  pipe  guard  railing  was  installed  all 
around  the  upper  landings  of  the  pool,  and  balustrades 
installed  on  stairs  leading  into  the  pit,  linoleum  laid  on 
floors,  walls  and  ceiling  painted,  lighting  fixtures  in- 
stalled and  the  room  turned  over  to  the  Library  De- 
partment for  library  purposes. 

Remodeling  Old  Dorchester  Courthouse. 

When  the  Dorchester  Court  removed  to  its  new 
building,  partitions  between  old  court  room  and  clerk's 
office  were  torn  out,  a  beam  was  installed  on  Lally 
columns,  new  ceiling  on  wire  lath  installed,  walls  reno- 
vated and  painted,  electric  fixtures  put  in  and  room 
turned  over  to  Library  Department  as  a  reading  room. 
Judge's  offices  were  remodeled,  renovated,  painted, 
electric  fixtures  and  toilet  installed  and  assigned  to 
Health  Department  for  clinic  purposes. 

Enlarging  Library  at  Dorchester  Lower  Mills. 

This  is  a  one-story  brick  building  at  Washington  and 
Richmond  streets  and  consisted  of  one  room  used  as  a 
library  and  two  unused  rooms  formerly  used  as  a  police 
station. 

A  door  was  cut  through  from  the  library  to  one  of 
the  rooms,  a  door  from  this  room  leading  to  the  other 
unused  room  was  blocked  up  and  plastered  and  a  small 
cell  room  remodeled,  adding  about  40  per  cent  to  the 
area  of  the  library. 

The  second  unused  room  was  thoroughly  renovated, 
requiring  carpentry,  plastering  and  painting,  an  exterior 
window  was  converted  into  a  door,  giving  an  entrance 
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from  the  rear  of  the  building,  and  new  electric  fixtures 
and  radiators  installed.  This  latter  room  now  serves 
as  quarters  for  the  Old  Dorchester  Post,  American 
Legion.  Later  an  obsolete  type  of  heating  boiler  was 
replaced  by  a  new  boiler  and  a  metal  ceiling  installed 
in  the  large  library  room  so  as  to  reduce  the  cubical  con- 
tents of  this  room  and  effect  a  saving  in  fuel.  We  are 
at  present  engaged  in  changing  over  four  sets  of  exterior 
and  vestibule  doors  so  that  they  will  open  outwards  to 
comply  with  the  fire  laws. 

Police  Headquarters. 

A  new  seven-story  Indiana  limestone  and  brick  build- 
ing at  the  corner  of  Berkeley  and  Stuart  streets,  Boston. 
Sub-basement  contains  boiler  room,  meter  room,  oil 
tanks,  coal  bunkers,  two  oil-fired  boilers,  vacuum  room 
and  ash  hoist.  Basement  contains  auto  inspectors' 
department,  fingerprint  department  and  rogues'  gallery, 
lost  and  found  department,  cell  room  with  three  com- 
partments, waiting  room,  reporters'  room  and  liquor 
storage  room.  First  floor,  superintendent's  public  and 
private  office,  entrance  lobby,  mail  room,  secretaries' 
rooms,  waiting  rooms  and  similar  offices.  Second  floor, 
inspectors'  rooms,  homicide  department,  booking  office, 
captain's  and  chief  inspector's  rooms  and  consultation 
room.  Third  floor,  signal  service  rooms,  women's  police 
department,  narcotic  room,  liquor  officers'  room,  secre- 
tary to  liquor  officers'  room  and  a  room  for  the  captain 
of  the  liquor  squad.  Fourth  floor,  unassigned.  Fifth 
floor,  chief  clerk's  department  and  claim  investigation 
department.  Sixth  floor,  commissioner's  public  and 
private  offices,  listing  department  and  stenographers' 
rooms.  Seventh  floor,  trial  board  room,  captain's  ante 
room,  lawyers'  room,  witnesses'  room,  dormitories, 
shower  room  and  locker  room  and  superintendent's  room. 

City  Hall. 

A  new  vault  has  been  installed  for  the  use  of  the 
City  Treasurer. 

Kane  Post,  Eaton  Square,  Dorchester. 

Building  was  fixed  up  to  make  it  habitable  for  the 
Fire  Department  to  occupy  as  a  temporary  quarters 
while  a  new  building  was  being  erected  for  them.  It 
has  since  been  leased  to  a  veteran  organization. 
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Hyde  Park  Municipal  Building. 

A  ramp  was  built  from  River  street  and  a  large 
entrance  cut  into  the  basement  of  building  to  permit 
automobiles  to  enter.  This  was  done  at  the  request 
of  the  Hyde  Park  Board  of  Trade  for  their  annual 
exhibits.  Plumbing  changes  were  also  made  in  this 
building  for  the  use  of  the  Health  Department  baby 
clinic  for  that  section  of  the  city. 

City  Hall  Annex. 

A  new  stairway  was  installed  from  the  first  to  the 
second  floors  eliminating  the  cause  of  frequent  accidents 
on  the  old  stairs.  Accidents  at  this  point  had  been 
very  numerous  and  there  have  been  none  since  the 
remodeling. 

Curtis  Hall. 

The  shower  room  floor  and  plumbing  leaked  badly. 
It  was  necessary  to  remodel  the  existing  plumbing, 
remove  the  existing  marble  shower  slabs,  partitions, 
etc.  The  plumbing  was  relocated  below  the  ceiling  of 
the  swimming  pool  room  underneath  the  shower  room 
and  several  cleanouts  installed  in  same  for  accessibility 
in  case  of  future  trouble.  When  wall  slabs  were  taken 
down,  it  was  found  that  all  studding  behind  them  was 
rotted  from  the  action  of  steam  and  they  had  to  be  re- 
newed. The  floor  slab  was  cut  away  and  properly 
graded  for  floor  drains,  copper  flanges  were  soldered  to 
these  floor  drains  and  a  two-ply  membrane  of  felt  paper 
and  asphalt  was  mopped  over  entire  area,  and  a  finish 
coat  of  1^-inch  asphalt  mastic  applied  to  the  floor,  mak- 
ing a  water-tight  job. 


Below  is  a  summary  of  the  more  important  features 
having  to  do  with  heating  in  our  buildings,  including 
heating  water  for  shower  purposes,  etc.,  and  describing 
the  policy  of  economy  in  fuel  consumption  and  also 
safety  in  operating  the  plants. 

During  the  past  two  years  activities  have  increased 
in  the  Bath  Department,  including  showers,  swimming 
pools  and  gymnasia.  Baby  clinics  and  other  features  of 
the  Health  Department  have  added  greatly  to  the 
demands  made  in  this  department  for  heat  because 
naturally   baby   clinics   require    a   much   greater   than 
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ordinary  temperature  to  successfully  operate.  The  use 
of  halls  in  our  buildings  for  various  community  gath- 
erings have  also  increased  and  despite  these  extra 
demands  for  heating  service  we  have  been  able  to  show 
a  saving  in  fuel  consumption  and  costs.  This  fuel  cost 
saving  is  all  the  more  gratifying  when  it  is  taken  into 
consideration  that  coal  in  1926  cost  $5.99  a  ton  and  in 
1927  it  cost  $6.69  a  ton,  an  increase  in  price  of  approxi- 
mately llf  per  cent.     (See  comparative  table.) 

Last  year  a  systematic  check-up  of  fuel  used  in  our 
buildings  was  inaugurated  and  by  it  we  have  been  able 
to  make  comparisons  and  avoid  the  wasting  of  fuel.  A 
semi-monthly  examination  of  all  safety  apparatus  and 
temperature  and  pressure  control  apparatus  has  been 
conducted  with  very  beneficial  results. 

Following  is  a  description  of  some  of  the  more  impor- 
tant improvements  made  with  the 'above  policies  in 
mind. 

Oak  and  Tyler  Street  Municipal  Building. 

Shower  bath  conditions  in  this  building  which  were 
formerly  very  unsatisfactory  have  been  completely 
remedied  by  the  installation  of  a  new  hot  water  storage 
tank  and  the  renewal  of  the  hot  water  supply  pipe. 
Provision  was  also  made  to  eliminate  surface  water 
which  had  been  a  source  of  trouble  since  the  erection  of 
the  building.  Return  headers  and  blow-off  piping 
which  was  in  very  poor  condition  have  also  been  renewed. 

ROSLINDALE    MUNICIPAL   BUILDING. 

In  this  building  the  old  equipment  to  provide  hot 
water  for  shower  baths  consisted  of  a  Pittsburg  gas 
heater  and  two  300-gallon  tanks  and  with  the  increase 
in  the  use  of  the  showers  they  became  entirely  inade- 
quate to  supply  enough  hot  water.  A  new  1,000-gallon 
tank  and  a  new  coal  burning  boiler  replaced  this  old 
equipment  with  very  satisfactory  results. 

South  Boston  Municipal  Building. 

In  this  building  a  sufficient  supply  of  hot  water  for 
showers  could  not  be  obtained  at  any  time  because  of 
the  corroded  condition  of  the  piping  and  hot  water 
storage  tank  and  also  on  account  of  the  inadequacy  of 
the  capacity  of  the  old  Sims  heater.  This  apparatus 
was  replaced  by  new  apparatus  of  increased  capacity 
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and  the  dangerous  and  unsatisfactory  conditions  were 
eliminated.  At  the  present  time,  although  the  use  of 
the  showers  has  greatly  increased,  satisfactory  service  is 
constantly  maintained. 

Hyde  Park  Municipal  Building. 

Because  of  the  insufficient  supply  of  hot  water  a  new 
and  larger  boiler  has  been  installed  enabling  the  water 
to  be  heated  by  the  heating  boilers.  An  Eastman  con- 
trol apparatus  has  been  installed  keeping  the  pressure 
of  steam  down  to  one  pound  and  controlling  the  fire  on 
pressure  rather  than  on  temperature.  These  changes 
have  made  possible  better  satisfaction  as  to  heat  and 
have  resulted  in  a  reduction  in  the  fuel  costs  of  about 
$1,200  for  the  year  1927. 

Columbia  Road  Municipal  Building. 

A  new  storage  tank  has  been  installed  here  replacing 
the  old  one  which  was  in  a  very  weakened  condition. 
A  new  Sims  heater  has  also  been  installed  to  take  care 
of  the  extra  demand  caused  by  the  increase  in  the  use 
of  the  showers. 

Dudley  and  Vine  Street  Municipal  Building. 

A  new  hot  water  storage  tank  has  been  installed  here 
replacing  tank  that  was  in  a  weakened  and  dangerous 
condition.  The  main  returns  that  had  badly  corroded 
on  account  of  being  buried  in  earth  and  the  return 
headers  and  stop  valves  have  been  renewed  with  the 
result  that  a  satisfactory  supply  of  hot  water  is  now 
maintained. 

Curtis  Hall. 

The  plant  in  this  building  has  been  changed  from 
high  pressure  to  one  of  low  pressure,  controlled  by  an 
Eastman  control  apparatus,  allowing  a  pressure  of  from 
one  to  two  pounds.  The  steam  boiler  feed  pump  has 
been  replaced  with  an  electric  tank  and  pump  outfit. 
This  change  has  eliminated  costly  tube  trouble,  steam 
pumps  and  much  unnecessary  piping.  Showering  facili- 
ties have  increased  and  provision  has  been  made  to 
provide  a  sufficient  quantity  of  hot  water  through  the 
connection  of  the  swimming  pool  generator  to  the 
shower  hot  water  generator  in  such  a  manner  as  to  turn 
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the  discharge  either  into  the  swimming  pool  or  to  the 
showers.  The  above  installation  and  the  reduction  of 
the  pressure  have  affected  a  material  saving  in  fuel 
costs.     (See  table.) 

Charlestown  Municipal  Building. 

This  building  has  been  properly  equipped  to  furnish  a 
sufficient  supply  of  hot  water  for  the  first  time  in  the 
history  of  the  building  by  the  installation  of  a  Sims 
heater.  The  heating  is  done  writh  a  pressure  of  one 
pound,  where  formerly  a  pressure  of  from  five  to  ten 
pounds  was  necessary  by  the  installation  of  return  tank 
and  pump  and  reducing  valve,  thus  eliminating  the  wear 
and  tear  of  the  higher  pressure,  affording  a  decrease  in 
fuel  consumption  and  the  maintenance  of  a  satisfactory 
supply  of  hot  w^ater. 


Fuel  Expenditures  in  Public  Buildings, 

1926-1927. 


Name  of  Building. 

1926.* 

1927.t 

City  Hall  Annex 

$31,534  12 

1,651  24 

2,828  49 

345  35 

1,858  96 

3,885  15 

2,259  14 

1,796  26 

761  93 

1,479  17 

607  96 

2,410  99 

323  19 

458  92 

317  27 

1,083  96 

$27,720  09 

Oak  and  Tyler  Street  Municipal  Building 

1,400  25 

Roslindale  Municipal  Building 

2,318  S7 

Old  State  House 

319  24 

South  Boston  Municipal  Building .• 

2,093  42 

Hyde  Park  Municipal  Building 

2,681  91 

John  J.  Williams  Municipal  Building 

2,462  76 

Columbia  Road  Municipal  Building 

1,454  51 

Codman  Square  Library  Building 

597  02 

Dudley  and  Vine  Street  Municipal  Building 

1,394  31 

Old  Town  Hall 

351  92 

Curtis  Hall 

2  121  97 

Old  Franklin  Schoolhouse 

313  57 

Ambulance  Station 

421   76 

Old  Armory  Building,  East  Boston 

189  28 

Charlestown  Municipal  Building 

1,107  07 

Totals 

$53,602  10 

$46,947  95 

*  In  1926  coal  cost  $5.99  per  ton. 


t  In  1927  coal  cost  $6.69  per  ton. 
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Saving  in  fuel  in  1927  over  1926,  $6,654.15,  public 
buildings. 

Following  is  a  statement  showing  buildings  from  which 
rent  has  been  received  during  the  past  year,  also  income 
from  other  sources,  together  with  the  amounts,  all  of 
which  are  in  charge  of  this  department. 


Rents : 

Wardrooms      .... 

$198  00 

Faneuil  Hall    .        . 

155  00 

Old  State  House     . 

100  00 

Rooms,  Quincy  Hall 

13,605  00 

Franklin  School  lot 

875  00 

Smith  School,  Joy  street 

1  00 

Municipal  Buildings : 

South  Boston 

495  00 

Roslindale       .... 

109  00 

Hyde  Park      .... 

1,131  00 

Archbishop  J.  J.  Williams     . 

148  00 

News  stand,  Annex . 

116  62 

Old  Franklin  School 

1  00 

Elmwood  Street  Gymnasium 

1  00 

Hawley  place  and  Arch  street 

237  50 

East  street       .... 

2  00 

East  Boston  property    . 

15  32 

$17,190  44 

Charging  batteries 

$94  76 

Sale  of  old  paper    . 

126  00 

Sale  of  furniture 

41  19 

Income  —  French  Fund 

120  00 

Commission  on  telephones    . 

832  04 

Adjustment  on  fuel 

616  77 

1,831  76 

^  *»"Y~v\  s~\  "vii  y\  ci  • 

Armories . 

Rents  from  Commonwealth 

• 

3,900  00 

$22,922  20 

Table  Showing  Reduction  in  Peesonnel  in  Recent 

Years. 


1925. 

1926. 

1927. 

1928. 

37 

91 

6 

34 

90 

6 

34 

SI 

34 

Women  cleaners 

75 

Women  towel  washers ' 
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Resulting  Saving  in  Money  on  Account  of  Above 

Reductions. 


1926. 

1!»27. 

1028. 

Total. 

Janitors 

$4,680  00 
936  (in 

$4,680  00 
9,360  00 
4,368  00 

$4,680  00 

14,970  00 

4,368  00 

$14,040  00 

25.27L'  00 

Women  towel  washers 

8,7:50  Oil 

I 

Totals 

$5,616  00 

$18,408  00 

$24,024  00 

$48,048  00 

The  policy  has  been  that  when  a  vacancy  occurred 
the  position  has  not  been  filled.  In  this  way  a  total  of 
$48,048  has  been  saved  in  Public  Buildings  without 
discharging  one  employee  and  without  allowing  the 
service  to  suffer  by  these  reductions. 


SUFFOLK   COUNTY   COURTHOUSE. 
Expenditures    for    Suffolk    County    Courthouse. 


Electric  light. 

.      $12,088  14 

Gas 

8  98 

Fuel 

13,863  46 

Supplies       .... 

2,333  35 

Ice  and  water 

563  98 

Tools 

1,463  57 

Material       .        . 

2,730  39 

Boiler  inspection 

40  00 

Electric  fixtures  and  material 

3,378  89 

Furniture     .... 

7,591  52 

Clock  repairs 

112  00 

Furniture  repairs 

1,450  74 

Carpentry    .... 

3,002  43 

Electric  work 

50  90 

Elevator  repairs  and  inspectioi 

1 

8,483  14 

Heating  and  ventilating    . 

9,073  40 

Masonry      .... 

2,865  05 

Marble  work 

975  90 

Painting  and  glazing 

1,708  15 

Plastering    .... 

990  00 

Plumbing     .... 

2,790  00 

Roofing  and  metal  work   . 

3,288  51 

Miscellaneous     .... 

175  50 

$79,038  00 
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COUNTY  BUILDINGS. 

New  Construction  Work. 

Dorchester  Courthouse. 

A  two-story  brick  and  cast  stone  building.  Base- 
ment contains  boiler  room  with  two  locomotive  type 
oil-fired  boilers,  hot  water  storage  tank,  vacuum  clean- 
ing system  and  compartment  for  police  vans  and  cell 
rooms.  First  floor  has  central  lobby  with  two  court- 
rooms, one  on  each  side,  clerk's  office,  probation  officer's 
rooms,  judge's  private  office  and  library.  Second  floor 
contains  juvenile  courtroom,  ladies'  rooms,  police  officers' 
room,  court  officers'  room,  etc. 

Brighton  Courthouse. 
A  one-story  granite  and  brick  building  designed  for  a 
central  lobby  and  two  wings,  but  one  of  which  has  been 
built  at  present.  Basement  contains  boiler  room  with 
sectional  oil-fired  boiler,  hot  water  storage  tanks,  cell 
rooms,  etc.  First  floor  contains  main  entrance  lobby, 
courtroom,  judge's  offices,  clerk's  room  and  police  room. 

Expenditures  for  County  Buildings. 

Rents $1,800  00 

Salaries  (pay  rolls)     ._ 62,252  97 

Retired  laborers'  pension 324  00 

Cleaning,  exclusive  of  pay  rolls       ....  346  90 

Electric  light 3,503  97 

Gas .  206  51 

Fuel 3,589  82 

Supplies 335  51 

Tools 521  75 

Teaming 531  97 

Stationery 91  21 

Material 49  73 

Boiler  inspection 90  00 

Electric  material  and  fixtures 35  53 

Flags 224  00 

Furniture 28,090  16 

Awnings .        .        •  376  00 

Clock  repairs 211  85 

Furniture  repairs 59  57 

Carpentry 1,677  00 


Carried  forward $104,318  45 
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. 

. 

. 

. 

. 

si 04,318  45 

•el  ion 

1,050  83 

96  85 

489  00 

1,119  89 

2,174  83 

4,108  70 

975  00 

3,478  33 

1,596  80 

988  15 

$120,403  49 

Brought  forward  . 

Electric  work 

Elevator  repairs  and  inspection 

Heating  and  ventilating 

Iron  work    . 

Masonry 

Painting  and  glazing 

Plastering    . 

Plumbing     . 

Roofing  and  metal  work 

Miscellaneous 


The  year  1927  shows  an  expenditure  for  fuel  in  the 
sum  of  $3,589.82  as  against  the  sum  of  $1,611.78.  This 
increase  is  explained  by  the  fact  that  we  are  now  buying 
fuel  for  the  Brighton  and  Dorchester  Courthouses  which 
were  formerly  taken  care  of  by  the  Police  Department 
wrhich  occupied  part  of  the  old  buildings.  As  this  was 
the  first  year  or  part  of  a  year  that  these  two  buildings 
have  been  in  operation  there  are  no  figures  by  which  a 
comparison  can  be  made. 

The  large  expenditure  in  the  item  for  "Furniture"  is 
explained  by  the  fact  that  the  above  twro  newT  buildings 
had  to  be  completely  furnished. 


Personal  Service  (County). 

In  the  janitorial  force  in  county  buildings,  even 
though  we  have  two  new  buildings  to  take  care  of  we 
have  reduced  the  number  of  janitors  from  twenty  in 
1925  to  seventeen  for  the  present  year,  1928.  This  has 
resulted  in  a  saving  of  $3,120  in  1927  and  will  amount 
to  $4,680  in  1928,  or  a  total  saving  of  $7,800,  without 
discharging  any  employees. 
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ITEMIZED   EXPENDITURES   FOR   EACH   ARMORY   BUILDING 

FOR   YEAR    1927. 


Company  L, 

Sixth 

Regiment. 


First 
Corps 
Cadets. 


Rifle 
Practice. 


Ancient  and 

Honorable 

Artillery 

Company. 


Total. 


Rents 

Janitor  service 

Electric  light 

Gas 

Telephones 

Fuel 

Water  rates 

Supplies 

Carpentry 

Masonry 

Plumbing 

Roofing  and  metal  work. 

Rifle  practice ,,.... 

Miscellaneous 


Totals . 


$480  00 

509  90 

48  60 

110  69 


21  58 

3  80 

148  50 

227  38 

25  30 


$1,575  75 


$4,800  00 


1,650  73 
4,356  34 


866  01 
637  58 


48  00 


$12,358  66 


$5,000  04 


$5,000  04 


$572  56 


$572  56 


$4,800  00 

480  00 

2,733  19 

4,404  94 

110  69 

866  01 

637  58 

21  58 

3  80 

148  50 

227  3S 

25  30 

5,000  04 

48  00 


$19,507  01 


CITY  OF  BOSTON 
PRINTING  DEPARTMENT 


ITEMIZED   EXPENDITURES   FOR   EACH   PUBLIC   BUILDING    FOR   YEAR    1927. 
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$12,840  00 

$600  00 

$13,410  00 
235,554  06 
3,179  50 
720  00 
521  43 
18,550  00 
14,371  13 
3,540  60 
10,146  29 
2,142  04 
19,213  59 
46,554  88 
1,037  37 
2,926  22 
2,144  68 
304  35 
642  91 
2,097  97 
71  30 
527  50 
197  00 
5,033  36 
757  47 
153  30 
13,363  91 
2,027  51 
30  00 
1,440  95 
103  05 
30  00 
39  CO 
1,346  52 
679  45 
36,913  34 
850  00 
2,139  54 
2,093  37 
1,920  34 
13,043  6S 
2,797  57 
15,118  44 
913  62 
17,027  24 
1.S04  55 
15.S20  26 
6,285  54 
1,134  58 

$250  00 
9,625  31 

$13,690  00 

245,179  37 

3,179  50 

720  00 

521  43 

18,550  00 

14,371   13 

3,540  60 

10,401   57 

2,153  59 

19,303   10 

46,976  64 

1,037  37 

2,946  23 

2,144  68 

$24,228  73 

$.82,165  69 

$1,600  (10 

$9,567  12 

$7,562  83 

$14,983  96 

$7,226  12 

$S,374   12 

$393  33 

$1,858  12 

$5,712  12 

$8,572  00 

$11,450  51 

$18,002  29 

3,179  50 

720  00 

521  43 

$2,794  12 

$14,128  96 

$110  00 

$1,415  00 

18,550  00 

14,371   13 

1,861  00 

1,610  00 
193  31 
445  14 

39  60 
646  19 

30  00 
100  85 
144  89 



832  91 
89  58 

780  72 

2,225  40 
12  39 

373  16 

641  69 
198  58 

31   16 

463  35 

1,410  25 
12  03 

1,347  31 
2  60 

488  88 
138  28 

507  34 
1  08 

$28  66 
62  64 

45  43 
8  13 

29  69 

255  28 
11  55 
89  51 

421  76 

1,026  70 

19,213  59 

27,720  09 

10  20 

305  64 

1,411   53 

28  90 

15  07 

244  59 

715  15 

2,681  91 

33  12 

34  85 

1,400  25 
11  25 
48  97 

2,121  97 

11  70 

149  36 

1,107  06 
11  25 
41  40 

2,318  87 
6  35 

48  12 

189  28 

313  57 
11  25 

2,093  42 
11  25 
69  18 

2,462  76 
44  15 
90  26 

1,454  51 
12   10 
53  61 

597  02 

1,394  31 
23  25 
84  46 

351  92 

319  04 

830  06 
1,591  32 

6  37 
47  09 

$6  48 

102  45 

IS  00 

304  35 

642  91 

6  69 

1  75 

20  01 

425  48 

630  49 

964  21 

15  00 

12  50 

10  80 

30  27 

9  22 

6  45  1 

2,104  42 

71  30 
527  50 

527  50 

10  00 

20  00 

15  00 

20  00 

20  00 

10  00 

10  00 

2  00 

J 

00 

20  00 

10  00 

20  00 

5  00 

20  00 

5  00 

5  00 

197  00 

5,033  36 

5,033  36 

199  27 

233  90 

264  57 
153  30 
328  20 

9  15 

6  00 

6  50 

7  50 

15  60 

6  4.5 

S  53 

757  47 

153  30 

Furniture  and  furnishings 

5,168  45 

6,970  47 

421  75 

16  25 

33  60 

19  50 

332  50 

30  00 

3  48 

8  40 

9  70 
2,027  51 

21  61 

48  87 

13,412  78 

2,027  51 

30  00 

947  05 

81  00 

30  00 

12  50 
14  05 

255  90 

225  50 

1,440  95 

8  00 

103  05 

$30  00 

30  00 

27  00 

12  00 

39  00 

868  36 

132  80 

3,194  80 

125  57 

223  24 

50  35 

70  00 

1,346  52 

177  60 
1,275  90 

98 

95 

265  10 
27,273  34 

5  00 

1,166  56 

850  00 

266  79 

679  45 

506  70 

210  74 

67  30 

54  20 

27  85 

200  97 

1,190  89 

354  69 

352  20 

190  57 

17  50 

253  43 

$470  70 

105  00 

36,913  34 

Demolition  of  building 

850  00 

580  51 
15  43 

548  54 
2,077  94 

53  79 

174  24 

123 

75 

59  40 

275  71 

56  81 

2,139  54 

2,093  37 

104  84 
362  48 
296  40 
530  95 

875  00 
49  85 

940  50 
595  57 

1,920  34 

223  73 
497  50 
695  78 
641  62 
2,047  92 

2,268  37 
1,461  41 
2,692  05 

1,064  05 

849  91 

2,390  60 

82  25 

800  00 

1,127  80 

1,405  SO 

572  14 

4  65 

395  54 

1,005  24 

659  37 

126  62 

722  80 

64  47 

84S  43 

465  22 

54  70 

94  02 

13,043  6S 

2,797  57 

2,085  70 

1,925  00 

175  00 
272  00 
235  10 

793  00 

287  10 

1,275  00 

345  18 

100  00 

313  83 

231   18 

115  00 

15,118  44 

913  62 

Painting  and  glazing 

2,282  60 
123  55 

1,928  26 

427  80 

10  00 

990  00 

96  00 

516  06 

702  12 

11  50 

1,028  61 

2,777  82 

51  40 

22  00 

614  15 

385  00 
506  54 
202  55 
742  50 

1,092  21 

884  91 
410  00 
882  05 

945  41 

4S7  50 

295  00 

2,073  67 

400  00 

87  00 

630  75 
495  00 
231  93 
187  00 

2,585  90 

85  46 

17S  50 

395  65 

17,422  89 

1.S04  55 

2,915  77 
458  13 
141  00 

1,218  06 

335  00 

703  40 

414  08 

4  95 

312  86 
215  00 

1,105  34 

99  00 
114  34 

812  31 

249  88 

1,726  82 

490  18 

3  88 

224  97 
432  90 

480  93 
1,166  56 

45  SO 

42  49 

635  72 

16,461  98 

Hoofing  and  metal  work 

490  00 

6,285  54 

Miscellaneous.  .  .  . 

218  00 

2  75 

1,134  5S 

Ambulance  repairs .  . 

289   12 

230  50 

155  S3 

50  0C 

289  12 

Ambulance  equipment 

230  50 

Ambulance  supplies .  . 

155  83 

Wearing  apparel ..... 

150  00 

150  0C 

200  00 

Totals 

544,040  03 

$192,533  46 

$14,203  44 

55,731  66 

$19,376  34 

$15,467  38 

$26,823  78 

$11,180  44 

$15,162  86 

$1,624  22 

$16,574  72 

$33,222  84 

$14,525  17 

$600  00 

$23,890  26 

$20,001  61 

$26,494  94 

$4,433  86 

$19,632  57 

$30  00 

$7,393  84 

--• 

$2,209  72 

$520,905  4) 

$12,4S5  5C 

$533,390  97 

$3,759  93 

$1,3S1  82 

18 


Rents. .  . 
Janitor  st 
Electric  1 

Gas 

Telephon 

Fuel 

Water  ra 
Supplies. 
Carpentr 
Masonry 
Plumbing 
Roofing  £ 
Rifle  pra< 
Miscellan 


Tota 


ITEMIZED   EXPENDITURES    FOR   EACH 

COUNTY 

BUILDING,    1927. 

Court  House, 

Pemberton  Square. 
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HSfl 
5315 

DO 

3 
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Total. 

$1,800  00 

$1,800  00 

62,252  97 

324  no 

$7,387  11 

$8,469  12 

$6,796  61 

$7,496  89 

$14,873  12 

$8,986  00 

$10,244  12 

$324  00 

20  40 
156  13 

326  50 

76  94 

346  90 

Electric  light 

$12,098  14 

8  98 

13,863  46 

2,333  35 

563  98 

1,463  57 

311  56 
41  55 

950  92 
27   16 

661  42 

498  14 

53  09 

492  45 

47  48 

816  07 

330  25 

$653  46 
111  87 
461  06 

• 

3  503  97 

Gas .                    

206  51 

Fuel 

1,035  39 
105  06 

650  00 
36  75 

3,589  82 
335  51 

Supplies 

75  93 

43  13 

Ice  and  water.                                   

Tools 

79  25 
521  97 

50  00 

121  60 
10  00 

53  00 

133  90 

84  00 

521  75 

Teaming 

531  97 

Stationery. . .  . 

91  21 

91  21 

* 
Material . 

2,730  39 

40  00 

3,378  89 

60 

5  00 

2  80 

42  50 

5,977  09 

16  26 
10  00 

16  80 

20  00 

3  66 

169  50 

18,427  34 

9  60 

20  00 
6  12 

6  47 
10  00 
22  95 

49  73 

Boiler  inspection 

20  00 

5  00 

90  00 

Electric  fixtures  and  material 

35  53 

Flags 

12  00 

1,129  98 

75  25 

127  30 

224  00 

Furniture 

7,591  52 

524  44 

37  25 

73  25 

45  87 

507  55 

136  57 

1,392  86 
251  60 

383  50 

97  70 

153  50 

11  90 

3  10 

3  75 

28,090  16 

Awnings 

376  00 

Clock  repairs 

112  00 
1,450  74 
3,002  43 
50  90 
8,483  14 
9,073  40 

8  20 

211  85 

v     p               

Furniture  repairs 

3  70 

29  95 

277  92 

10  00 
309  58 
402  62 

59  57 

Carpentry 

222  75 
10  20 

107  55 
223  84 

425  30 

2  50 

71  82 
5  68 

96  85 

1,677  00 

Electric  work 

1,056  83 

Elevator  repairs  and  inspection 

Heating  and  ventilating. . 

96  85 

220  79 
325  00 
378  18 

49  21 

84  89 

4  65 

128  00 

86  95 

489  60 

Iron  work 

710  00 

1,119  89 

Masonrv 

2,865  05 
975  90 

1,708  15 
990  00 

2,790  00 

3,288  51 
175  50 

475  00 

930  60 

391  05 

2,174  83 

Marble  work 

Painting  and  glazing. . .  , 

1,409  00 

83  16 
975  00 
894  00 
290  66 
321  75 

984  10 

1,452  25 

24  50 

155  75 

4,108  76 

975  00 

Plumbing      

1,309  09 

342  27 

15  50 
242  06 

810  62 

376  05 

74  25 

37  50 
425  44 

69  35 
262  59 
116  90 

3,478  33 

Roofing  and  metal  work. . 

1,596  80 

Miscellaneous 

475  25 

988  15 

$415  21 

Totals 

$79,038  00 

$18,288  77 

$12,844  02 

$30,012  46 

$11,066  14 

$23,137  69 

$7,369  50 

$12,490  13 

$2,374  44 

$2,405  13 

$120,403  49 

[Document  22  —  1929.] 
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ANNUAL  REPORT 


OF   THE 


PUBLTC  BFTLDTNGS  DEPARTMENT 

FOR  THE  YEAR   1928. 


Boston,  January  1,  1929. 

Hon.  Malcolm  E.  Nichols, 
Mayo?-  of  the  City  of  Boston. 

Dear  Sir, —  In  accordance  with  section  24,  chapter  3, 
of  the  Revised  Ordinances  of  1914,  the  annual  report  of 
the  Public  Buildings  Department  for  the  year  ending 
December  31,  1928,  is  herewith  submitted. 

This  department  has  the  care  and  custody  of  City 
Hall;  City  Hall  Annex;  Courthouse  and  Police  Station, 
East  Boston;  Wardroom  2,  Charlestown;  Courthouse 
and  Police  Station,  Charlestown;  Quincy  Market; 
Faneuil  Hall  and  Market;  Old  State  House;  Municipal 
Building,  Oak  and  Tyler  streets;  Municipal  Building, 
Dudley  and  Vine  streets;  Municipal  Building,  Hyde 
Park;  Municipal  Building,  Roslindale;  Municipal  Build- 
ing, South  Boston;  Municipal  Building,  Uphams  Cor- 
ner; City  Building,  Codman  square,  Dorchester;  City 
Building,  Washington  and  Richmond  streets;  Curtis 
Hall  Gymnasium  and  new  Library  Building,  Jamaica 
Plain;  Thomas  Street  Schoolhouse;  Old  Franklin  School- 
house;  county  buildings;  buildings  used  for  municipal 
offices  and  market  purposes;  and  hired  buildings  or 
parts  of  buildings  used  for  county  purposes;  municipal 
offices,  wardrooms,  armories,  etc*. 
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The  following  buildings  in  whole  or  in  part  were  hired 
for  municipal  and  county  purposes : 

For  Offices: 

1001-1017  Lawyers  Building. 

For  Armories: 

130  Columbus  avenue,  First  Corps  of  Cadets. 

For  Wardrooms: 

Minton  Hall,  Forest  Hills,  Ward  11. 

For  Ambulance  Station: 

15  National  street.  (Ground  lease.)  Land  held  on  lease 
made  for  twenty  years;  expired  on  November  28,  1919. 
Not  renewed  up  to  present  time. 

For  County  Purposes: 

274  Boylston  street  for  Medical  Examiner. 

Ambulance  Station. 

The  ambulance  station  is  located  on  National  street, 
South  Boston,  on  land  leased  from  the  Carney  Hospital. 
Day  and  night  service  is  maintained  to  all  sections  of 
the  city  for  persons  desiring  treatment  at  the  Carney 
and  other  hospitals. 


Disposition  of  Cases. 
Hospitals. 


Carney     . 

530 

Soldiers'  Home 

5 

City  .... 

121 

Chelsea  Naval 

4 

Lying-in  . 

98 

Deaconess 

4 

Long  Island 

55 

Baptist 

3 

Psychopathic  . 

18 

Commonwealth 

3 

Children's 

16 

Eye  and  Ear    . 

3 

Tewksbury 

15 

Forest  Hills     . 

3 

State  for  Insane 

10 

St.  Elizabeth'^ 

3 

Dispensary 

8 

Beth  Israel 

3 

Hartley     . 

8 

Massachusetts  Women's 

,        2 

Roxbury  . 

7 

Channing 

2 

Fenway    . 

6 

St.  Margaret's 

2 

Good  Samaritan 

6 

St.  Monica's    . 

2 

Peter  Bent  Brigham 

6 

Chelsea  Marine 

1 

Consumptives' 

15 

Holy  Ghost      . 

5 

*954 

*410  surgical;  364  medical;  180  accidents. 


Public  Buildings  Department. 


3 


Ambulance  Requests  from  Municipal  Departments 
and  Other  Organizations. 

City  Hospital  121 

Institutions  Department. 


District  Nursing  Association 
Health  Department   . 
Soldiers'  Relief  Department 


70 
7 
6 
5 

209 


During  the  past  twenty-nine  years,  the  cost  of  mainte- 
nance has  increased  from  $3,856.07  to  $12,114.16; 
number  of  patients  carried  from  394  to  954  and  the  per 
capita  cost  from  $9.78  to  $12.69.  During  the  last 
twelve  months  the  cost  per  capita  has  decreased  from 
$13.90  to  $12.69. 

Appropriations. 


Department  expenses 

Transfer  from  French  Fund  (repairs  on  Old  State 
House) 

Total  net  appropriation  (Public  Buildings)    . 

Suffolk  County  Courthouse 

County  buildings 


$584,240  23 

120  00 

$584,360  23 
105,956  07 
116,186  68 


Total $806,502  98 


Expenditures. 

Public  buildings,  department  expenses  . 
Armories,  department  expenses 
Ambulance  station,  department  expenses 
Suffolk  County  Courthouse 
County  buildings        .        . 

Total 


$552,525 

19,720 

12,114 

105,956 

116,186 


59 

48 
16 
07 
68 


$806,502  98 


Expended  on  Special  Appropriations. 

Courthouse,  Brighton $1,687  95 

East  Boston  Courthouse  and  Police  Station  7, 

additional  land  and  plans     .        .        .        .        .  6,100  00 

Elevators,  City  Hall 12,533  80 


Total $20,321  75 
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Expenditures  for  Ambulance  Station. 


Rents    . 

Salaries  (pay  rolls) 

Electric  light 

Gas 

Telephones  . 

Fuel      . 

Supplies 

Automobile 

Clock  repairs 

Ironwork 

Ambulance  repairs 

Ambulance  equipment 

Ambulance  supplies 

Wearing  apparel 


S250  00 

10,019  62 

245  43 

10  50 

67  55 

358  72 

7  94 
471  60 

8  00 

9  18 
258  75 
230  49 
132  38 

44  00 


Total $12,114  16 


Expenditures  for  Armories 

Rents  and  taxes 

Cleaning,  exclusive  of  pay  rolls 

Electric  light 

Gas 

Telephones 

Fuel 

Supplies 

Fees 

Carpentry 

Painting  and  glazing 

Plumbing     . 

Miscellaneous 

Rifle  practice  and  transportation 


$5,211  54 

480  00 

2,877 

16 

2,421 

85 

100  25 

1,416 

63 

16 

93 

92 

40 

567 

93 

9 

00 

123 

75 

48 

00 

6,355 

04 

Total $19,720  48 


Expenditures  for  Public  Buildings. 

Rents 

Salaries,  pay  rolls 
Retired  veterans'  pension 
Retired  laborers'  pension  . 
Workingmen's  compensation 
Mechanics'  pay  roll    . 
Telephone  operators'  pay  roll 
Cleaning,  exclusive  of  pay  rolls 
Electric  light       ... 

Gas 

Telephones  .... 

Carried  forward $327,535  23 


$15,105  00 

234,793 

48 

2,708 

50 

503 

00 

522 

86 

21,021 

28 

14,069 

79 

3,123 

28 

13,684 

79 

2,230 

70 

19,772 

55 

Public  Buildings  Department. 


Brought  forward 
Fuel      . 
Tools    . 
Supplies 
Ice  and  food 
Teaming 
Stationery    . 
Carfares 
Expert  services 
Boiler  inspection 
Heating  Faneuil  Hall 
Electric  material  and  fixtures 
Furniture  and  furnishings 
Automobile 
Awnings 
Clock  repairs 
Clock,  Peabody  square 
Flag  repairs 
Furniture  repairs 
Carpentry    . 
Electric  and  gas  work 
Elevator  repairs 
Granolithic  and  asphalt  work 
Heating  and  ventilating 
Iron  work    . 
Masonry 
Marble  work 
Painting  and  glazing 
Plastering    . 
Plumbing     . 
Roofing  and  metal  work 
Miscellaneous 
Wearing  apparel 


8327,535 

23 

44,427  88 

1,019 

01 

4,034  27 

1,814 

85 

126 

03 

735 

36 

141 

48 

44  00 

195 

00 

4,844 

60 

795 

05 

15,690 

43 

3,417 

16 

1,563 

30 

126 

65 

52 

50 

91 

85 

3,742  22 

16,448 

01 

12,283 

38 

4,879  25 

373 

00 

14,912 

51 

4,185 

77 

17,094  81 

1,840 

81 

24,203 

30 

1,726 

64 

24,192 

28 

19,137 

32 

801 

64 

50  00 

$552,525  59 


Expenditures  for 

Suffolk 

County  Courthouse. 

Electric  light 

.      $12,313  55 

Gas       .... 

12  03 

Fuel      .... 

. 

13,570  46 

Supplies 

. 

4,520  40 

Tools    .... 

849  48 

Ice        .... 

580  58 

Boiler  inspection 

. 

44  00 

Electric  material  and  fixtures 

4,371  47 

Furniture 

. 

6,520  50 

Clock  repairs 

• 

95  25 

$42,877  72 
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Brought  forward 
Furniture  repairs 
Carpentry    . 
Elevator  repairs 
Heating  and  ventilating 
Iron  work    . 
Masonry- 
Painting  and  glazing 
Plastering    . 
Plumbing     . 
Roofing  and  metal  work 
Miscellaneous 


$42,877 

72 

3,292 

67 

6,663 

67 

8,416 

97 

32,891 

96 

203 

69 

5,960  93 

1,858 

92 

1,825 

00 

50  27 

1,826 

72 

87 

55 

$105,956  07 


Expenditures  foe  County  Buildings. 


Rents    .... 

Salaries,  pay  rolls 

Retired  laborers'  pension 

Cleaning,  exclusive  of  pay 

Electric  light 

Gas 

Fuel      . 

Supplies 

Tools    . 

Teaming 

Stationery 

Fees 

Boiler  inspection 

Electric  material 

Furniture     . 

Awnings 

Clock  repairs 

Furniture  repairs 

Carpentry    . 

Electric  work 

Elevator  repairs 

Heating  and  ventilating 

Iron  work    . 

Masonry      .        .        . 

Marble  work 

Painting  and  glazing 

Plumbing     . 

Roofing  and  metal  work 

Miscellaneous 


rolls 


$1,800  00 

63,319 

91 

313 

00 

341 

00 

4,581 

46 

414 

29 

3,757 

84 

334 

10 

613 

40 

273 

50 

28 

30 

30  00 

60  00 

94 

86 

3,621 

19 

279 

85 

230  40 

631 

51 

1,161 

60 

590  71 

83 

90 

13,250  23 

215 

02 

3,740 

75 

111 

06 

7,995 

16 

1,316 

40 

6,934 

53 

52 

71 

$116,186  68 


Public  Buildings  Department. 


IYbLIC    BUILDINGS. 


Bl  ILDI.VGS. 


1  <  n-:  1 1  iiili . 


\  umbel 
of  [<Yet 
in  Lot . 


Use. 


City  Hall 

City  Hall  Annex 

Faneuil  Hall  ami  market 

Quincy  Market 

Old  State  House 

Curtis  HaU 

Library  Building 

Old  Armory  Building 

New  City  Building 

City  Building 

Town  Hall 

Municipal  Building 

Old  Franklin  Schoolhouse 

Old  Cross  Street  Schoolhouse..  .  . 

Smith  Schoolhouse 

Wardroom 

Municipal  Building 

Wardroom 

Municipal  Building 

Thomas  Street  Schoolhouse 

Ambulance  Station 

Municipal  Building 

Courthouse  and  Police  Station.. .  . 

Archbishop     John     J.     Williams 
Municipal  Building. 

Municipal  Building,  South  Boston 


School  street 

Court  square 

Faneuil  Hall  square 

X  or  t  h     and     South 
Market  streets. 

State  street 

South  street 

On  lot  with  Curtis  Hall, 
Maverick  street 


Washington  and  Nor- 
folk streets,  Dor- 
chester. 

Washington  and  Rich- 
mond streets,  Dor- 
chester. 

Washington  street, 
Brighton. 

Vine  and  Dudley  streets, 

Washington  street 

Cross  street,  Charles- 
town. 

Joy  street :  .  .  .  . 

On  lot  with  Mather 
Schoolhouse. 

Bunker  Hill  street 

Elmwood  street 

Columbia  road 

Thomas  street 

National  street 

Corner  of  Oak  and 
Tyler  streets. 

Meridian  street,  East 
Boston. 

West  Brookline  street 
and  Shawmut  avenue. 

East  Broadway 


25,915 

15,175 

8.4G0 

27,400 

4,239 

49,907 


4,337 

12,930 

11,640 

9,626 

11,592 

11,471 
1,708 

4,624 


7,927 
5,000 

13,242 

10,954 

3,523 
6,111 

13,616 

13,483 

21,250 


Municipal  offices. 
Municipal  offices. 
Assembly  hall  and  market. 
Market. 

Leased    to    Boston    Society    as 
historical  museum. 

Gymnasium,  showers,  etc. 

Public  library. 

Wardroom  2;  upper  part  occu- 
pied by  Post  159,  G.  A.  R. , 
and  U.  S.  W.  V.,  temporary 
quarters. 

Wardroom  17  and  public  library. 


Public  library. 


Wardroom  22;  room  leased  to 
Post  92,  G.  A.  R. 

Wardroom  S,  branch  library, 
gymnasium  and  showers. 

Leased  to  Posts  15  and  7,  G.  A.  R. 

Col.  F.  B.  Bogan  Camp,  No.  14, 
U.  S.  W.  V. 

Leased  to  Post  134,  G.  A.  R. 

Leased  to  Thomas  G.  Kane  Post, 
A.  L. 

Wardroom  2  and  gymnasium. 

Quarters  leased  to  Roxbury  Post, 
V.  F.  W. 

Wardroom  13,  branch  library, 
swimming  pool  and  gymna- 
sium. 

Leased  to  Boston  Post  200, 
G.  A.  R. 

Ambulance  Station. 

Wardroom  3,  branch  library, 
baths  and  gymnasium. 

Municipal     Court     and  Police 
Station. 

Large  auditorium,  gymnasium , 
branch  library,  showers  and 
social  hall. 

District  Court,  branch  library, 
showers  and  assembly  hall. 
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Buildings. 

Location. 

Number 
of  Feet 
in  Lot. 

Use. 

Courthouse  and  Police  Station.. . . 
Old  Police  Station  6  site 

City     square,     Charles- 
town. 

West  Broadway 

Meridian  street 

8,246 

4,253 
3,777 

District  Court  and  Police  Station. 

Old  Police  Station  7 

Old  Police  Station  8 

Commercial  street 

Flaherty  Post  30,  The  Ameri- 
can "Legion. 

Municipal  Building,  Roslindale. .  . 
Old  Chemical  Engine  House 

Washington    and    Ash- 
land streets. 

Eustis  street 

16,000 
1,790 
8,169 

29,077 

Wardroom    19,    branch     library 
and  gymnasium. 

Leased  to  Roger  Wolcott  Camp, 
U.  S.  W.  V. 

Upper    part  leased  to  Post  32, 
G.  A.  R. 

Auditorium,  Wardroom  18,  gym- 
nasium and  baths. 

Old  Ladder  House  No.  5 

Fourth      street,      South 
Boston. 

River       street,       Hyde 
Park. 

Municipal  Building 

County  Buildings. 


Buildings. 

Location. 

Number 
of  Feet 
in  Lot. 

Courthouse,  Pemberton  square 

Pemberton  square 

87,035 

Jail 

130,740 

Municipal  Court,  Southern  District  * 

Municipal  Court,  Brighton 

Municipal  Court,  Dorchester 

18,580 

Academy  Hill  road 

Washington  street 

Morton  street 

12,108 

JSJorth  Mortuary 

11,792 

:Part  occupied  by  Post  26,  G.  A.  R. 


The  following 

offices  were  leased  or  rented: 

Location. 

Rent  per 
Annum. 

Number 

of 
Rooms. 

Use. 

11  Beacon  street 

$12,840  00 
1,800  00 

17 
6 

Law  Department. 

274  Boylston  street 

Medical  Examiner. 

Public  Buildings  Department. 
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Wardrooms. 


Ward. 

City 
Ownership 

or  Rental. 

Name  of  Building 

Location. 

1 

City  building.  .  . 

Armory  Building.  . 

Maverick  street. 

2 

City  building.  .  . 

Municipal  Building 

. .  .     Bunker  Hill  street. 

3 

City  building.  .  . 

Municipal  Building 

.  .  .     Oak  and  Tyler  streets. 

C 

City  building.  .  . 

Municipal  Building 

.  .  .     Broadway,  South  Boston. 

S 

City  building.  .  . 

Municipal  Building 

. .  .     Dudley  and  Vine  streets. 

9 

City  building.  .  . 

Municipal  Building 

.  .  .  Shawmut  avenue  and  West 
Brookline  street. 

11 

$600  per  year.  . . 
City  building.  .  . 

Minton  Hall 

.  .  .     Forest  Hills. 

13 

Municipal  Building 

. .  .     Uphams  Corner. 

17    . 

City  building.  .  . 
City  building.  .  . 

City  Building 

.  .  .     Washington  and  Norfolk  streets. 

18 

Municipal  Building 

.  .  .  River  street  and  Central  avenue, 
Hjjie  Park. 

19 

City  building.  .  . 

Municipal  Building 

.  .  .     Roslindale. 

22 

City  building.  .  . 

Old  Town  Hall 

Washington  street,  Brighton. 

North 


City  Scales. 

Haymarket  Square. 


Armories. 


Occupied  by 

City  Ownership 
or  Rental. 

Location. 

Citv  building 

$4,800  per  year.  .  . 

Bulfinch  street. 

First  Corps  of  Cadets,  Companies  A,  B, 
C,D. 

130  Columbus  avenue. 

Rentals  and  Other  Sources  of  Income. 

Rents : 

Wardrooms $364  00 

Faneuil  Hall 255  00 

Old  State  House     ....  100  00 
Rooms,  Quincy  Hall      .       .        .  13,605  00 
Franklin  School  Lot      .  729  16 
Municipal  Building,  South  Bos- 
ton          .      361  00 

Municipal   Building,    Roslindale,  269  00 

Municipal  Building,  Hyde  Park,  1,420  00 

Carried  forward          .        .        .  $17,103  16 
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City  Document  No.  22. 


Brought  forward 
Rents: 

Municipal    Building,   Archbishop 

J.  J.  Williams 
News  stand,  Annex 
Old  Franklin  School 
Elmwood  Street  Gymnasium 
East  Boston  property    . 
Eustis  Street  Firehouse 
Thomas  Street  School   . 
Town  Hall,  Brighton  . 
Station  7,  East  Boston 
Old  firehouse,  South  Boston 

Sale  of  furniture,  etc 
Income  on  French  Fund   . 
Commission  on  telephone  tolls 

Armories : 
Rents  from  Commonwealth 


$17,103  16 


253  00 

99  96 

1  00 

n   .       1  00 

422  34 

1  00 

2  00 

2  00 

1  00 

4  00 

$17,890  46 

$9  00 

120  00 

895  74 

1,024  74 



3,900  00 

$22,815  20 

Organization. 


1  Superintendent. 
1  Chief  clerk. 

1  Chief  clerk  (assistant). 

2  Clerks. 

5  Inspectors. 

1  Superintendent  of  janitors. 

1  Steamfitter. 

2  Carpenters. 
1  Locksmith. 

1  Chief  engineer. 

6  Engineers. 

14  Firemen  and  oilers. 

2  Furniture  polishers. 


16  Chief  janitors  and   custo- 
dians. 

1  Assistant  chief  janitor. 
33  Janitors,  laborers,  etc. 

1  Chief  elevatorman. 

10  Elevatormen. 

11  Telephone  operators. 
7  Matrons. 

75  Cleaners  and  janitresses. 
5  Towel  washers. 
1  Chief  driver.  * 
4  Drivers.  * 
1  Cleaner.  * 


*  Ambulance  station. 


County  Buildings. 

1  Deputy  superintendent. 

16  Cleaners  and  janitresses. 
6  Custodians. 

8  Firemen. 

17  Janitors,  laborers,  etc. 

2  General  mechanics. 


Public  Buildincs   I)f;i>artmiont. 
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ITEMIZED    EXPENSES    TOR    EACH    ARMORY    BUILDING 

FOR    YEAR    1928. 


Company  L 

Sixth 

Jlegiment. 

First 
Corps 

(  'inlets. 

Hide 
Practice. 

Ancient,  and 

1  Conorable 

Artillery 

Company. 

Total. 

85,211  54 

$5,211  54 

Cleaning,  exclusive  of  payrolls.  .  . 
Eleotrio  light 

$4  SO  00 

368  72 

•29  03 

1)2   12 

480  00 

1,882  84 

2,392  82 

S  13 

1,416  63 

$625  00 

2,877  16 

Gas 

2,421  85 

Telephones 

Fuel                       .  .    . 

100  25 

1,416  63 

16  93 

16  93 

92  40 

92  40 

Carpentry 

567  93 

567  93 

' 

9  00 

9  00 

123  75 

123  75 

4S  00 

48  00 

Uifle  practice  and  transportation. 

$9,355  04 

6,355  04 

Totals 

$1,678  48 

$11,052  36 

6,355  04 

$634  60 

$19,720  48 

CITY  OF  BOSTON 


PRINTING  DEPARTMENT. 


ITEMIZED  EXPENDITURES  FOR  EACH  PUBLIC  BUILDING  FOR  YEAR  1928. 
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$12,840  CO 

$700  00 

$1,565  00 
996  63 

$15,105  00 

234,793  48 

2,708  50 

503  00 

522  86 

21,021  28 

14,069  79 

3,123  28 

13,684  79 

2,230  70 

lfl, 772  55 

44,427  88 

1,019  01 

4,034  27 

1,814  85 

120  03 

735  30 

141  48 

$250  00 
10,019  62 

$22,908  62 

$83,820  30 

$1,662  83 

$10,421  34 

$6,908  88 

$14,946  69 

$6,287  21 

$8,530  38 

$521  68 

$1,905  21 

$5,348  2] 



$8,801  77 

$14,S36  75 

$10,187  02 

$19,360  21 

2,708  50 

503  00 

522  86 

$2,844  21 

$12,950  54 

$1,555  00 

$15,355  00 

244,813  10 

2,708  50 

503  00 

21,021  28 

14,069  79 

1,719  00 

21,021  28 
14,069  79 

Cleaning,  exclusive  of  pay  rolls 

1,298  08 

1,464  16 

402  80 

46  20 
617  54 

40 
230 
170 

0( 
8 
0 

)   

20  00 
59  35 
92  80 

972  84 
58  27 

755  48 

2,361  85 
a  70 

436  56 

717  75 
220  85 

8  42 

)   

1,792  40 

1,632  61 

11  92 

1,357  45 

588  90 
173  10 

585  18 
30 

$69  48 
9  08 

34  02 

245  43 
10  50 
67  55 

358  72 

13,930  22 
2,241  20 
19,840  10 
44,786  60 
1,019  01 
4,042  21 
1,814  85 

1,084  78 

10,772  55 

26,026  26 

62  43 

753  38 

1,090  33 

i   

64  60 

19  46 

779  68 

718  52 

1,819  65 

1,430  16 
9  07 

75  71 

1,785  59 

31  56 

224  96 

1,365  90 

1,973  01 

127  50 

291  74 

2,043  25 
19  20 
85  28 

2,918  19 

1,258  9<i 

560  30 

1,492  65 

19  00 

2  25 

341  94 

309  20 
12  50 

849  24 
1,569  02 

6  5 

I 

40  0 

1 

)   

6  80 

26  67 

58  09 

128  49 

J     

108  86 

82   19 

4  19 

97  66 

7  94 

46  03 
735  36 
141   48 

18  00 

80  00 

735  36 

141  48 

$26  00 


1 

44  00 

195  00 

4,844  60 

795  05 

5,690  43 

3,417  16 

44  00 

20  00 

10  00 

15  00 

20  00 

20  00 

10  00 

10  00 

5  00 

20  00 

10  00 

20  00 

5  00 

20  00 

5  00 

5  00 

195  00 

4,844  6 
12  4 

1 

(>,     

4,84*  60 

Electric  material  and  fixtures 

132  90 
5,406  62 

142  50 
7,200  93 

415  94 
523  20 

8  17 
47  85 

36  90 
33  02 

12  50 
32  25 

4  23 
129  50 

2  63 
4  64 

4  20 
16  46 

9  60 
43  31 

13  03 

795  05 

558  79 

J57  20 

3,417  16 

958  27 

578  39 

15,690  43 

471  60 

3,888  70 

1,418  55 
66  00 

11  50 
19  65 

45  75 

36  00 

51  50 

1,563  30 
126  65 

1,563  30 

20  0 

0         

5  00 

8  00 

8  00 

8  00 

134  65 

$52  50 

52  50 
91  85 
3,742  22 
16,448  01 
12,283  38 
4,879  25 
373  00 
14,912  51 

52  50 

18  45 

757  31 

1,718  34 

1,917  81 

17  60 

25  00 

18  4 

194  7 

1,163  7 

895  C 

0                 5  00 

25  00 

91  85 

1,579  81 
2,475  40 
3,258  48 
3,906  92 

277  20 
378  90 

134  74 
971  50 
224  73 
340  00 

752  40 
1,100  83 

46  01 

3,742  22 

43  10 
40  20 

544  SO 

384  35 

66  80 

550  00 

742  50 

5            979  49 
4         4,895  79 

47  35 

514  40 

64  73 

1,759  38 

295  45 

2,706  15 
368  18 

233  65 

$903  07 

16,448  01 

101  95 

12,283  38 

4,879  25 

373  C 

240  £ 

1,331  5 

310  ! 

373  00 

992  46 

323  90 

1,073  10 

2,689  95 

438  57 

1,496  60 

S49  13 

1,283  54 

94  50 

883  00 

1,956  58 

85  00 

297  00 

396  21 

1,002  11 

103  00 

1,097  25 

4  48  04 

5  975  74 
0        2,130  61 

1,666  65 

732  93 

196  93 
555  OS 
2,413  00 
198  00 
419  00 

29  39 

1,999  74 

626  45 

55  00 

839  50 

141    16 

11,912  51 

223  70 

4,185  77 
17,094  81 

1,840  81 
24,203  30 

1,726  64 

24,192  28 

19,137  32 

801  04 

9  18 

.     4,194  95 

1,695  35 

888  03 

1,246  28 

529  35 

192  50 

1,276  14 

-     247  50 

4,466  93 

456  85 

22  25 

212  85 

1,727  55 
562  28 
685  50 

295  00 

1,484  85 

17,094  81 

1,840  SI 

4,196  93 
475  00 
911  40 

6,547  14 
196  90 

3,606  63 

495  00 

4,251  87 

2,685  43 

193  15 

1,726  20 

1,066  10 

1,449  60 

1,065  67 

435  CO 
184  14 

2,101   25 

1,308  ; 

!5  1        300  00 

773  40 

7  50 

1,064  00 

75  00 

800  85 

24,203  30 

1,726  64 

1,758  27 

1,261  35 

2  00 

1,202  45 
805  43 

2,163  36 

1,469  50 

3  70 

1,327  43 
588  75 

564  08 
535  00 

2  50 

193  36 

117 

972 
20 

12  1      1,205  47 

)0         1,812  88 
)0 

1,092  75 
51  44 

3,298  54 

569  64 
385  00 

007  94 

770  00 
40  39 

37  97 
197  60 

24  13 

399  57 
598  95 
133  65 

24,192  28 

19,137  32 

153  00 

2  75 

31  35 

801  64 

258  75 

230  49 

132  38 

44  00 

258  75 

230  49 

132  38 

50  00 

50  00 

94  00 

Totals 

$54,446  33 

$203,888  49 

$14,108  28 

$5,020  23 

$21,178  50 

$15,739  22 

$27,489  66 

$12,662  25 

$16,710  94 

$1,276  74 

$4,756  26 

$17,664 

02     $12,704  02 

$24,029  77 

$7C0  00 

$23,040  45 

$21,820  69 

$27,921  55 

$5,469  06 

$22,990  24 

$52  50 

$11,091  03 

$1,210  75 

$1,033  55 

$5,521  00 

$552,525  59 

$12,114  16 

$564,639  75 

*  Miscellaneous  buildings,  old  Police  Headquarters,  Smith  School,  Old  Station  8,  Library  Building,  Washington  and  Richmond  streets,  Elmwood  Street  Gymnasium,  Old  Ladder  5,  Cross  Street  School,  Thomas  Street  School,  Old  Dorchester  Court,  Wardroom,  Ward  15. 


Rents 

Salaries  (pay  rolls) 

Retired  laborers'  pension 

Cleaning,  exclusive  of  pay  rolls. 

Electric  light 

Gas 

Fuel 

Supplies 

Tools 


Ice. 


Teaming 

Stationery 

Fees 

Boiler  inspection 

Electric  material 

Furniture 

Awnings 

Clock  repairs 

Furniture  repairs 

Carpentry 

Electric  work 

Elevator  repairs 

Heating  and  ventilating. 

Iron  work 

Masonry 

Marble  work 

Painting  and  glazing. .  .  . 

Plastering 

Plumbing 

Roofing  and  metal  work . 
Miscellaneous 


Totals. 


ITEMIZED  EXPENDITURES   FOR   EACH   COUNTY   BUILDING,    1928. 
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$12,313  55 

12  03 

13,570  46 

4,520  40 

849  48 

580  58 


44  00 
4,371  47 
6,520  50 


95  25 
3,292  67 
6,663  67 


8,416  97 

32,891  96 

203  69 

5,960  93 


1,858  92 

1.825  00 
50  27 

1.826  72 
S7  55 


$7,852  21 


278  07 

113  16 

844  54 

86  36 

90  00 


5  00 


440  00 

46  30 

2  50 

119  26 


30  00 


1,455  30 


321  75 


518  07 
12  80 


$7,607  71 


1,050  75 


21  65 

76  00 


10  00 

43  56 

1,155  57 

73  25 

113  35 


14  15 

89  10 


342  58 

27  77 

346  50 


1,426  64 


42  27 


$105,956  07 


12,215  32 


$7,616  71 


682  44 
152  58 
702  51 
29  95 
116  50 


10  00 

10  00 

9  00 

377  68 

50  90 


42  00 
404  90 


1,128  60 


$9,525  22 


173  53 


35  65 
63  00 


20  00 


646  17 

35  25 

100  60 

175  60 
247  50 


685  47 

14  00 

637  50 

76  40 
558  87 


$14,353  21 


1,158  07 


861  36 
120  34 
148  39 


20  00 


16  88 

478  80 

65  75 


470  25 
508  35 
212  85 


$12,440  85 


22  26 


$11,356  03 


233  50 
625  73 


$13,854  04 


11,854  02 

173  25 

1,301  45 

34  66 

1,253  52 


i,729  50 


26  50 


51  18 
3,418  21 
....  6  00 


$36,506  54 


$8,321  71 


353  15 


789  07 

40  15 

119  51 


10  00 

25  22 

210  00 


4  45 


$1,800  00 


341  00 
102  37 


8  40 


57  05 


230  97 


$6,756  00 


2,238  43 


790  00 


$13,189  71 


1  50 

2  75 


$2,256  02 


$7S3  08 
148  55 
560  36 


5  CO 

20 

286  47 


9  50 


38  51 

83  90 

107  19 


1,067  35 


989  45 

1,582  52 

11  65 


$5,673  73 


$1,313  64 
313  00 


273  50 
38  30 


$1,938  44 


Total. 


$1,800  00 

63,319  91 

313  00 

341  00 

4,581  46 

414  29 

3,757  84 

334  10 

613  40 


273  50 

38  30 

30  00 

60  00 

94  86 

3,621  19 

279  85 

230  49 

631  51 

1,161  60 

590  71 

83  90 

13,250  23 

215  02 

3,740  75 

111  06 

7,995  16 


1,316  40 

6,934  53 

52  71 


$116,186  68 
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ANNUAL  REPORT 


OF    THE 


PUBLIC  BUILDINGS  DEPARTMENT 


FOR   THE    YEAR    1929. 


Boston,  January  1,  1930. 

Hon.  James  M.  Curley, 

Mayor  of  the  City  of  Boston. 

Dear  Sir, —  In  accordance  with  section  24,  chapter  3, 
of  the  Revised  Ordinances  of  1914,  the  annual  report  of 
the  Public  Buildings  Department  for  the  year  ending 
December  31,  1929,  is  herewith  submitted. 

This  department  has  the  care  and  custody  of  City 
Hall;  City  Hall  Annex;  Courthouse  and  Police  Station, 
East  Boston;  Wardroom  2,  Charlestown;  Courthouse 
and  Police  Station,  Charlestown;  Quincy  Market; 
Faneuil  Hall  and  Market;  Old  State  House;  Municipal 
Building,  Oak  and  Tyler  streets;  Municipal  Building, 
Dudley  and  Vine  streets;  Municipal  Building,  Hyde 
Park ;  Municipal  Building,  Roslindale ;  Municipal  Build- 
ing, South  Boston;  Municipal  Building,  Uphams  Cor- 
ner; City  Building,  Codman  square,  Dorchester;  City 
Building,  Washington  and  Richmond  streets;  Curtis 
Hall  Gymnasium  and  new  Library  Building,  Jamaica 
Plain;  Thomas  Street  Schoolhouse ;  Old  Franklin  School- 
house;  county  buildings;  buildings  used  for  municipal 
offices  and  market  purposes;  and  hired  buildings  or 
parts  of  buildings  used  for  county  purposes;  municipal 
offices,  wardrooms,  armories,  etc. 


2  City  Document  No.  22. 

The  following  buildings  in  whole  or  in  part  were  hired 
for  municipal  and  county  purposes: 

For  Offices: 

1001-1020  Lawyers  Building. 

For  Armories: 

130  Columbus  avenue,  First  Corps  of  Cadets. 

For  Wardrooms: 

Minton  Hall,  Forest  Hills,  Ward  11. 

For  Ambulance  Station: 

15  National  street.  (Ground  lease.)  Land  held  on  lease 
made  for  twenty  years;  expired  on  November  28,  1919. 
Not  renewed  up  to  present  time. 

For  County  Purposes: 

274  Boylston  street  for  Medical  Examiner. 


Ambulance  Station. 

The  ambulance  station  is  located  on  National  street, 
South  Boston,  on  land  leased  from  the  Carney  Hospital. 
Day  and  night  service  is  maintained  to  all  sections  of 
the  city  for  persons  desiring  treatment  at  the  Carney 
and  other  hospitals. 

Disposition  of  Cases. 
Hospitals. 


Carney 

450 

Channing   . 

3 

City    .        .        . 

115 

Mass.  General  . 

3 

Lying-in     . 

83 

St.  Margaret's   . 

3 

Long  Island 

50 

Beaumont  . 

3 

Dispensary 

20 

Deaconess  . 

3 

Psychopathic     . 

15 

Commonwealth 

2 

State,  for  Insane 

19 

Hart    . 

2 

Children's  . 

10 

Beth  Israel 

2 

Tewksbury 

10 

Forest  Hills 

2 

Peter  Bent  Brigham 

7 

Marine 

2 

Hartley 

6 

Chelsea  Naval  . 

2 

Roxbury     . 

5 

Bay  State  . 

1 

Good  Samaritan 

5 

Homeopathic     . 

1 

Fenway 

4 

St.  Monica's 

1 

New  England    . 

4 

Emerson     . 

1 

Eye  and  Ear 

4 

Maiden       . 

1 

Consumptives'  . 

4 

Pondville    . 

1 

Osteopathic 

3 

Liberty 

3 

*851 

*375  medical ;  370  surgical;   106  accidents. 


PriiLic    Buildings    DEPARTMENT.  3 

Ambulance  Requests  from  Municipal  Departments 
and  Other  Organizations. 


City  Hospital 
Institutions  Department   . 
Health  Department    . 
District  Nursing  Association 


115 

60 

8 

5 

188 


Ambulance  responded  with  doctor  on  ten  two-alarm 
fires. 

During  the  past  thirty  years  the  cost  of  maintenance 
has  increased  from  $3,856.07  to  $14,581.10;  number  of 
patients  carried  from  394  to  851  and  the  per  capita 
cost  from  $9.78  to  $17.13. 

Appro  priations  . 

Department  expenses $617,825  61 

Transfer  from  French  Fund  (repairs  on  Old  State 

House) 120  00 


Total  net  appropriation  (Public  Buildings) 
Suffolk  County  Courthouse      .        ... 
County  Buildings       .        .        .        . 


Expenditures 

Public  buildings,  department  expenses 
Armories,  department  expenses 
Ambulance  station,  department  expenses 
Suffolk  County  Courthouse 
County  buildings        .... 


$617,945  61 

88,461  54 

124,209  53 

$830,616  68 


$582,682  40 

20,682  11 

14,581  10 

88,461  54 

124,209  53 

$830,616  68 


Expended  on  Special  Appropriations. 

East  Boston  Courthouse  and  Police  Station  7, 

additional  land  and  plans $22,100  00 

Police  Headquarters 328  35 

Police  Station  2  Building 1,295  00 


,723  35 
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Expenditures  for  Ambulance  Station. 

Rents $250  00 

Salaries  (pay  rolls) 10,349  86 

Electric  light 288  75 

Gas 10  38 

Telephones 60  87 

Fuel 447  40 

Supplies 34  95 

Tools 7  00 

Furniture 8  94 

Heating  and  ventilating 150  00 

Iron  work 184  00 

Masonry .  100  00 

Painting  and  glazing 335  00 

Plumbing ■      .  180  15 

Ambulance  repairs 308  00 

Ambulance  equipment       .        .        .        .        .        .  1,719  64 

Ambulance  supplies 112  41 

Medical  service  and  supplies    .....  3  75 

Wearing  apparel 30  00 


$14,581  10 


Expenditures  for  Armories 
Rents   . 
Janitor  service 
Electric  light 
Gas 

Telephones 
Fuel      . 
Water  rates 
Miscellaneous 
Rifle  practice  and  transportation 


4,800 

00 

80 

00 

3,494  30 

3,863 

33 

13 

95 

1,268 

70 

661 

62 

48 

00 

6,452  21 

Total $20,682  11 


Expenditures  for  Public  Buildings. 

Rents 

Salaries  (pay  rolls)     . 

Retired  veterans'  pension 

Retired  laborers'  pension 

Workingmen's  compensation 

Cleaning,  exclusive  of  pay  rolls 

Electric  light 

Gas 

Telephones  . 

Fuel      . 

Supplies 

Carried  forward  ...  .    $383,141  27 


$16,815  00 

277,564 

51 

2,269 

25 

360 

00 

451 

43 

3,480 

62 

14,185 

71 

2,268  69 

19,960 

36 

40,988  57 

4,797 

13 

Piiu. ic   Buildings 

Dui'AUTMLNT.                           f) 

Brought  forward  .       .                                   .    $383,141  27 

Tools 

L,393  00 

[ce 

1,787  01 

Teaming      .... 

144  00 

Printing  and  binding 

57  80 

Stationery    .... 

832  95 

Advertising 

15  00 

( !ar  fares      .... 

113  90 

Fees 

3  50 

Boiler  inspection 

200  00 

Heating  Fancuil  Hall 

3,460  43 

Electric  material  and  fixtures 

1,522  39 

Furniture     .... 

25,117  90 

Automobile 

6,495  34 

Awnings       .... 

1,588  34 

Clock  repairs 

327  40 

Clock,  Peabody  square 

171  75 

Flag  repairs         .... 

725  12 

Furniture  repairs 

< 

| 

183  02 

Linoleum 

2,641  07 

Removing  snow 

151  02 

Carpentry    .... 

23,530  33 

Electric  and  gas  work 

6,093  49 

Elevator  repairs 

2,401  83 

Granolithic  and  asphalt  work  . 

879  70 

Heating  and  ventilating    . 

23,156  36 

Iron  work 

4,004  86 

Masonry 

15,983  51 

Marble  work       .... 

935  00 

Painting  and  glazing 

35,985  69 

Plastering 

5,133  60 

Plumbing 

20,217  50 

Roofing  and  metal  work    . 

12,195  17 

Miscellaneous      .... 

1,921  41 

Wearing  apparel 

169  85 

Total    ..... 

$582,682  40 

Expenditures  for  Suffolk  County  Courthouse. 

Electric  light $12,407  62 

Gas 11  60 

Fuel 16,335  35 

Supplies 5,894  64 

Tools 649  55 

Water 603  77 

Boiler  inspection 50  00 

Electric  fixtures  and  material  .        .'     r        .        .  2,459  60 

Furniture             6,594  92 

Clock  repairs 143  00 

Carried  forward $45,150  05 
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Brought  forward  . 
Furniture  repairs 
Linoleum 
Carpentry    . 
Elevator  repairs 
Heating  and  ventilating 
Masonry 
Marble  work 
Painting  and  glazing 
Plastering    . 
Roofing  and  metal  work 
Miscellaneous 
Workingmen's  compensation 

Total     .... 


$45,150  05 

2,347 

19 

1,776 

05 

4,121 

96 

10,870  46 

7,903 

04 

5,004 

66 

963 

52 

606 

20 

1,492 

05 

2,751 

42 

464 

94 

5,000 

00 

$88,461  54 


Expenditures  for  County  Buildings. 

Rents    .... 

Salaries 

Retired  laborers'  pension 

Cleaning,  exclusive  of  pay  rolls 

Electric  light 

Gas 

Fuel      . 

Supplies 

Tools    . 

Teaming 

Stationery 

Expert 

Blueprints 

Boiler  inspection 

Electric  fixtures  and  material 

Flags     . 

Furniture 

Awnings 

Clock  repairs 

Flag  repairs 

Lawns  . 

Linoleum 

Carpentry    . 

Electric  work 

Elevator  repairs 

Heating  and  ventilating 

Iron  work    . 

Masonry 

Painting  and  glazing 

Plumbing     . 

Roofing  and  metal  work 

Miscellaneous 


$1,800 

00 

70,267  40 

313 

00 

358  40 

4,997 

69 

362  31 

3,502  37 

278 

59 

662 

85 

298 

00 

138 

10 

650 

00 

25 

00 

90 

00 

166  46 

59 

12 

1,174  85 

610 

10 

246 

55 

49  30 

825  00 

1,446  39 

4,592 

93 

1,505 

08 

84  90 

4,081 

33 

2,153  98 

9,250 

13 

6,679 

48 

2,149 

15 

5,316  82 

74 

25 

$124,209  53 


Public  Buildings  Department 


Public  Buildings. 


Buildings. 


Location. 


Number 
of  Feet 

in  Lot. 


Use. 


City  Hall 

City  Hall  Annex 

Faneuil  Hall  and  Market. 
Quincy  Market 


Old  State  House.,. 


Curtis  Hall 

Library  Building 

Old  Armory  Building. 

New  City  Building... 
City  Building 


Town  Hall 

Municipal  Building. 


Old  Franklin  Schoolhouse 

Old  Cross  Street  Schoolhouse. 

Smith  Schoolhouse 

Wardroom 


Municipal  Building. 
Wardroom 


Municipal  Building. 


Thomas  Street  Schoolhouse . 

Ambulance  Station 

Municipal  Building 


Courthouse  and  Police  Station .  . 


Archbishop     John     J.     Williams 
Municipal  Building. 


Municipal  Building, South  Boston, 
Old  Fire  House 


School  street 

Court  square 

Faneuil  Hall  square. 


North     and     South 
Market  streets. 

State  street 


South  street 

On  lot  with  Curtis  Hall, 
Maverick  street 


Washington  and  Nor- 
folk streets,  Dor- 
chester. 

Washington  and  Rich- 
mond streets,  Dor- 
chester. 


Washington 
Brighton. 


street, 
Vine  and  Dudley  streets, 


Washington  street . 


Cross       street,     Charles- 
town. 

Joy  street 


On     lot      with      Mather 
Schoolhouse. 


Bunker  Hill  street . 
Elmwood  street. . . 


Columbia  road . 


Thomas  street. 


National  street . 


Corner      of      Oak      and 
Tyler  streets. 

Meridian      street,      East 
Boston. 

West      Brookline      street 
and  Shawmut  avenue. 


East  Broadway. 
Church  street .  . 


25,015 

15,175 

8,460 

27,400 

4,239 

49,907 


4,337 
12,93i) 

11,640 

9,626 

11,592 

11,471 
1,708 

4,624 


7,927 
5,000 

13,242 

10,954 

3,523 
6,111 

13,616 

13,483 

21,250 


Municipal  ollices. 
Municipal  offices. 
Assembly  hall  and  market. 
Market. 

Leased    to    Boston    Society    as 
historical  museum. 

Gymnasium,  showers,  etc. 

Public  library. 

Building     condemned.     To      be 
demolished. 

Wardroom  17  and  public  library. 


Public  library. 


Wardroom  22;  room  leased  to 
Post  92,  G.  A.  R. 

Wardroom  8,  branch  library, 
gymnasium  and  showers. 

Leased  to  Posts  15  and  7,  G.  A.  R. 

Col.  F.  B.  Bogan  Camp,  No.  14, 
U.  S.  W.  V. 

Leased  to  Post  134,  G.  A.  R. 

Leased  to  Thomas  G.  Kane  Post, 
A.  L.     ' 

Wardroom  2  and  gymnasium. 

Quarters  leased  to  Roxbury  Post, 
V.  F.  W. 

Wardroom  13,  branch  library, 
swimming  pool  and  gymna- 
sium. 

Leased  to  Boston  Post  200, 
G.  A.  R. 

Ambulance  Station. 

Wardroom  3,  branch  library, 
baths  and  gymnasium. 

Municipal  Court  and  Police 
Station. 

Large  auditorium,  gymnasium, 
branch  library,  showers  and 
social  hall. 

District  Court,  branch  library, 
showers  and  assembly  hall. 

Upper  part  leased  to  Sinclair 
Post.  Lower  part,  Employ- 
ment Bureau. 
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Buildings. 

Location. 

Number 
of  Feet 
in  Lot. 

Use. 

Old  Fire  House 

Chestnut  Hill  aven 

City      square,       C 
town. 

West  Broadway.  . . 

Not  in  use. 

Courthouse  and  Police  Station.. . 

larles- 

8,246 

4,253 
3,777 

District  Court  and  Police  Station. 
Not  in  use. 

Old  Police  Station  7 

Meridian  street 

Leased    to    Lieut.    Lawrence    J. 

Old  Police  Station  8 

Commercial  street . 

Washington      and 
land  streets. 

Eustis  street 

Flaherty  Post  30,  The  Ameri- 
can Legion. 

Not  in  use. 

Municipal  Building,  Roslindale.. 
Old  Chemical  Engine  House.  .  .  . 
Old  Ladder  House  No.  5 

Ash- 

16,000 
1,790 
8,169 

29,077 

Wardroom     19,     branch     library 
and  gymnasium. 

Leased  to  Roger  Wolcott  Camp, 

Fourth       street, 
Boston. 

River        street, 
Park. 

South 
Hyde 

U.  S.  W.  V. 

Upper   part  leased  to   Post   32, 
G.  A.  R. 

Auditorium,  Wardroom  18,  gym- 

nasium and  baths. 

County  Buildings. 


Buildings. 

Location. 

Number 
of  Feet 
in  Lot. 

Courthouse  Pemberton  square 

Pemberton  square 

Charles  street 

87,035 

130,740 

Municipal  Court,  Southern  District  * 

Roxbury  street 

18,580 

Morton  street 

12,108 

North  Grove  street 

11,792 

Part  occupied  by  Post  26,  G.  A.  R. 


The  following  offices  were 

leased  or  rented: 

Location. 

Rent  per 
Annum. 

Number 

of 
Rooms. 

Use. 

$13,640  00 
1,800  00 

17 
6 

Law  Department. 

Medical  Examiner. 

Pi  blic  Buildings  Department. 

Wardrooms. 


It 


City  Scales. 
North  Haymarket  Square 

Armories. 


Occupied  by 

City  Ownership 
or  Rental. 

Location. 

First  Corps  of  Cadets,  Companies  A,  B, 

$4,800  per  year..  .  . 

130  Columbus  avenue. 

Rentals  and  Other  Sources  of  Income. 


Rents : 

Wardrooms 

$490  00 

Faneuil  Hall    . 

350  00 

Old  State  House 

100  00 

Rooms,  Quincy  Hall 

•                •                • 

13,605  00 

Municipal  Building, 

South  Bos- 

ton 

. 

335  00 

Municipal  Building, 

Roslindale    . 

285  00 

Municipal  Building, 

Hyde  Park, 

851  00 

Municipal   Building, 

Archbishop 

J.  J.  Williams 

260  00 

Municipal     Building 

,     Columbia 

road      . 

■ 

5  00 

Carried  forward  . 

$16,281  00 
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Brought  forward 
Smith  School  . 
Post  200,  G.  A.  R. 
Cross  street,  Charlestown 
Meridian  street 
News  stand,  Annex 
Old  Franklin  School 
Elmwood  Street  Gymnasium 
East  Boston  property    . 
Eustis  Street  Firehouse 
Thomas  Street  School    . 
Town  Hall,  Brighton 
Station  7,  East  Boston 
Old  Firehouse,  South  Boston 

Sale  of  furniture,  etc. 
Income  on  French  Fund   . 
Commission  on  telephone  tolls 

Armories : 

Rents  from  Commonwealth 


.   $16,281  00 

1  00 

1  00 

1  00 

241  13 

66  64 

1  00 

i   .       1  00 

1  00 

1  00 

1  00 

1  00 

1  00 

- 

l   .       1  00 

$16,599  77 

$182  00 

120  00 

1,051  58 

1,353  58 

. 

3,900  00 

$21,853  35 

Organization. 


1  Superintendent. 
1  Chief  clerk. 

1  Chief  clerk  (assistant). 

2  Clerks. 

4  Inspectors. 

1  Superintendent  of  janitors. 

1  Steamfitter. 

2  Carpenters. 
1  Electrician. 
1  Locksmith. 

1  Chief  engineer. 
6  Engineers. 

14  Firemen  and  oilers. 

2  Furniture  polishers. 


16  Chief  janitors  and   custo- 
dians. 

1  Assistant  chief  janitor. 
33  Janitors,  laborers,  etc. 

1  Chief  elevatorman. 

10  Elevatormen. 

11  Telephone  operators. 
7  Matrons. 

75  Cleaners  and  janitresses. 
5  Towel  washers. 
1  Chief  driver.* 
4  Drivers.* 
1  Cleaner.* 


*Ambulance  station. 


County  Buildings. 

1  Deputy  superintendent. 

16  Cleaners  and  janitresses. 
6  Custodians. 

8  Firemen. 

17  Janitors,  laborers,  etc. 

2  General  mechanics. 


Pi  blic  Buildings  Department. 
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ITEMIZED   EXPENDITURES   FOR    EACH   ARMORY    BUILDING 

FOR    YEAR    1929. 


Hull'uii'li 

Street 
Armory. 


First 

(  'nips 
I  '.'idrls. 


Rifle 

Practice. 


Ancient  and 
Honorable 
Artillery 
Company. 


Intnl. 


Kcnts 

Janitor  service. 
Electric  lisrlit . . 


Gas. 


Telephones 

Fuel 

Water  rates 

Miscellaneous 

Rifle  practice  and  transportation, 


Total . 


$80  00 

56  61 

59 

13  95 


$151   15 


$4,S00  00 


2,705  53 
3,862  74 


1,268  70 

661  62 

48  00 


$13,346  59 


■*0,452  21 


1,45 


$6,452  21 


$732   16 


$732  16 


$4,800  00 

80  00 

3,494  30 

3,863  33 

13  95 

1,268  70 

661  62 

48  00 

6,452  21 


$20,682  11 


CITY  OF  BOSTON     f^rsj 


PRINTING   DEPARTMENT 


Ovv 


Rents 

Salaries  (pay  rolls) 

Retired  veterans'  pension 

Retired  laborers'  pension 

Workingmen's  compensation 

Cleaning,  exclusive  of  pay  rolls. 

Electric  light. . 

Gas 

Telephones 

Fuel 

Supplies 

Tools 

Ice 


Teaming 

Printing  and  binding. 

Stationery 

Advertising 

Carfares 


Fees 

Boiler  inspection 

Heating  Faneuil  Hall 

Electric  material  and  fixtures. 

Furniture 

Automobiles 

Awnings 

Clock  repairs 

Clock,  Peabody  square 

Flag  repairs 

Furniture  repairs 

Linoleum 

Removing  snow 

Carpentry 

Electric  and  gas  work 

Elevator  repairs 

Granolithic  and  asphalt  work. 

Heating  and  ventilating 

Ironwork 

Masonry 

Marble  work 

Painting  and  glazing 

Plastering 

Plumbing 

Roofing  and  metal  work 

Miscellaneous 

Ambulance  repairs 

Ambulance  equipment 

Ambulance  supplies 

Medical  service  and  supplies. . 
Wearing  apparel 


Totals. 


ITEMIZED    EXPENDITURES    FOR    EACH    PUBLIC    BUILDING    FOR    YEAR    1929. 


G 


S23.414  72 


1,144  51 

1,597  83 

401  lfi 


42  30 

1,243  11 

175  08 

754  15 


$124,017  04 


2,271  40 

1,084  16 

19,900  36 

23,147  54 

726  37 


1,033  79 


50  00 


$13,640  00 


45  05 
727  11 


3« 


$8,878  73 


085  42 
330  50 


905  01 
8,787  02 


1,420  89 
74  50 


98  00 


110  88 

1,502  00 

134  71 

103  10 


80  43 

113  85 

1,265  22 


4,430  47 
990  00 

2,369  68 
154  44 
987  25 


$52,421  81 


30  00 


27  77 
15,250  75 


50  20 
9  90 


17  90 

18  37 
1,674  83 


2,731  73 
1,994  83 
2,180  48 


6,862  29 
491  61 
563  20 


8,129  58 
290  00 

3,702  97 
571  31 
584  45 


25  80 


$217,510  69 


299  00 


44  75 


215  00 


$14,970  91 


1,774  47 
65  82 
21  25 


OT3 

'5  >> 


$10,388  05 


888  95 
29  94 


10  00 


3  48 


1,888  78 
32  73 


"I<S 

3f-l 


$7,124  11 


840  80 
1  50 


1,553  03 
43  51 


15  00 


15  75 
138  00 


10  00 


308  77 


345  33 


886  25 


1,103  38 
675  00 
842  76 
975  00 


$16,922  16 


1,704  78 
05  07 


1,872  15 


2,117  61 


3,769  60 


881  48 

1,295  91 

11  50 


$25,115  90 


.3  8 


'3  S 


$5,067  38 


5,562  52 
8  53 


2,223  00 
205  79 


20  00 


14  97 

15  00 


20  00 


900  24 


985  00 
109  89 


2,138  30 


589  05 


1,410  79 

148  50 

1,749  08 

1,258  87 


$18,994  04 


$15,002  32 


1,749  06 
12  68 


2,497  50 

147  80 

6  85 


35 
m  S 

II 

.2  S 

s-o 


So 

!« 

■s'S 


15 


$6,263  06 


427  38 


1,036  67 

54  87 

283  01 


20  00 


12   13 


36  00 


26  00 


1,938  50 


2,058  59 
428  53 

1,001  55 
935  00 

1,758  75 


755  21 

567  27 

84  49 


$29,689  84 


10  00 


12  00 


206  40 
24  40 
23  40 


486  65 
47  93 
168  30 


2,079  00 


617  42 

16  00 

5  00 


$23,172  76 


10  00 


990  00 
155  00 


805  74 


13S  60 


1,976  04 


968  00 
136  94 


$13,245  31 


$11,989  SS 


1,307  05 


1,533  30 
67  68 


20  00 


41   11 
18  50 


51  50 


49  20 
66  65 


94S  58 


1,494  51 

16  00 

569  25 


1,314  67 
581  95 
940  45 

1,212  89 


$22,223   17 


$1,959  06 


326  04 


5  00 


15  00 


150  00 
71  75 


340  90 


1,690  00 

975  00 

80  25 

1,306  80 


$6,919  80 


$5,402  06 


216   19 
158  34 


91   17 
11  75 


3,460  43 
26  20 


6  00 


129  47 


2,350  28 
2,101  37 


1,358  34 
322  74 
183   15 


1,123  40 


496  27 


$17,437  16 


$140  00 


272  25 


4,711   10 


365  00 

245  23 

1,418  33 

999  90 


536  00 


1,204  42 
1,910  50 


$11,802  73 
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$8,893  89 


1,559  59 


1,969  20 
80  17 
98  40 


20  00 


127  81 
38  00 


26  00 


9  30 


809  30 

2  25 

28  85 


1,334  89 

352  60 

2,044  35 


2,310  25 


2,342  83 

276  15 

15  20 


$22,339  03 


$17,728  59 

2,269  25 

360  00 

451  43 


144  00 
7  80 

832  95 
15  00 

113  96 
3  50 


69  70 
6,495  34 


121  46 


144  05 


$28,757  03 
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$12,875  23 


585  55 
2  20 


1,867  20 
70  36 
13  00 


20  00 


28  96 
21   15 


(l   N5 


220  77 


2,008  88 
785  02 
350  00 


802  26 


692  42 

245  00 

25  00 


$20,622  85 
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$1,700  00 


1,641  45 
753  36 


310  OS 
476  40 


$4,881  29 


$1,565  00 


31  05 


257  40 
31  20 


722  00 


960  23 

28  20 

958  32 


1,095  50 


395  98 


$6,044  88 
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$2,953  56 


588  54 
164  11 


629  55 
53  14 


5  00 


5  00 


20  55 


32  30 
141  57 


763  90 


605  88 


495  00 


1,370  05 


$7,828  15 


$3,175  00 
2,341  83 


19  60 

418  67 

9  57 


499  99 
15  76 


15  00 


171  75 
190  00 


40  14 
3,164  59 
1,071  28 


514  70 


3,542  88 


1,955  00 

1,473  15 

808  23 

2,268  09 

87  06 


$21,782  29 


$16,815  00 

277,564  51 

2,269  25 

360  00 

451  43 

3,480  62 

14,185  71 

2,268  69 

19,960  36 

40,988  57 

4,797  13 

1,393  90 

1,787  94 

144  00 

57  80 

832  95 

15  00 

113  96 

3  50 

200  00 

3,460  43 

1,522   39 

25,117  90 

6,495  34 

1,588  34 

327  40 

171  75 

•725  12 

183  02 

2,641  07 

151  02 

23,530  33 

6,093  49 

2,401  83 

879  70 

23,156  36 

4,004  86 

15,983  51 

935  00 

35,985  69 

5,133  60 

20,217  50 

12,195   17 

1,921  41 


169  85 


$582,682   40 


$250  00 
10,349  86 


288  75 
10  38 
60  87 

447  40 

34  95 

7  00 


150  00 
184  00 
100  00 


335  00 


ISO  15 


30S  00 

1,719  64 

112  41 

3  75 

30  00 


$17,055  00 

287,914  37 

2,269  25 

360  00 

451  43 

3,480  62 

14,474  46 

2,279  07 

20,021  23 

41,435  97 

4,832  08 

1.400  90 
1,787  94 

144  00 

57  80 

832  95 

15  00 

113  96 

3  50 

200  00 

3,460  43 

1.522  39 

25,126  84 

6,495  34 

1,588  34 

327  40 

171  75 

725   12 

183  02 

2,641  07 

151  02 

23,530  33 

6,093  49 

2.401  83 
879  70 

23,306  36 

4,188  86 

16,083  51 

935  00 

36,320  69 

5,133  60 

20,397  65 

12,195  17 

1,921  41 

308  00 

1,719  64 

112  41 

3  75 

199  85 


$14,5S1   10       $597,263  50 


*  Miscellaneous  Buildings:  Kane  Post;  Elmwood  Street  Gymnasium;  Old  Fire  House,  Church  Street;  Minton  Hall;  Old  Wardroom  1;  Old  Fire  House,  Eustis  Street;  Clock,  Peabody  Square;  Bogan  Camp;  Old 
Streets;  Old  Station  8;  Old  Station  2;  Old  Town  Hall;  Thomas  Street  School;  Old  Police  Headquarters;  Old  Dorchester  Court;  Orient  Heights  property. 


Station  7;  Sedgwick  Street  Library;  City  Scales;  Smith  School,  Joy  Street;  Library  Building,  Washington  and  Richmond 
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ITEMIZED    EXPENDITURES    FOR 

EACH    COUNTY    BUILDING    FOR   YEAR    192? 
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Pemberton  Square. 
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Total. 

$1,800  00 

$1,800  00 

70,267  40 

313  00 

358  40 

4,997  69 

362  31 

$7,624  06 

$9,832  22 

$8,223  22 

$9,693  26 

$15,210  38 

$6,782  16 

$9,107  72 

$3,794  38 
313  00 

5  40 
168  69 

10  00 

1,284  14 

1  50 

853  68 

120  30 

112  87 

343  00 
87  41 

$12,407  62 

11  60 

16,335  35 

5,894  64 

649  55 

603  77 

250  49 
116  26 
975  87 
34  08 
135  80 

1,212  74 

673  29 
137  05 
656  42 
22  30 
156  12 

494  15 

$826  78 
107  50 
348  32 

668  08 

21  50 

134  06 

3,502  37 
278  59 

49  32 
68  00 

31  09 
56  00 

662  85 

298  00 
138  10 

298  00 

138  10 

650  00 
25  00 
20  00 

132  09 

650  00 

25  00 

50  00 
2,459  60 

5  00 

10  00 
4  80 

20  00 
56 

20  00 
2  13 

10  00 

12  00 

5  00 

14  88 

90  00 

166  46 

59  12 

59  12 

6,594  92 

12  50 

65  75 
8  20 

683  96 
238  00 
134  50 

134  14 
70  50 

62  40 
133  70 

67  50 

82  50 
93  75 
15  00 
49,  30 

91  35 
8  40 

50  00 

$58  00 

1,174  85 

610  10 

143  00 

5  65 

15  70 

246  55 

49  30 

2,347  19 

825  00 
400  00 
919  00 

825  00 

1,776  05 
4,121  96 

153  80 

170  24 

■876  15 
2,301  13 
1,361  25 

1,446  39 

Carpentry 

1,219  00 

4,592  93 

Electric  work 

117  98 

25  85 

84  90 

886  62 

1,505  OS 

Elevator  repairs 

10,870  46 
7,903  04 

84  90 

Heating  and  ventilating.  . 

308  00 

65  00 

1,199  90 

353  43 

1,332  99 

105  00 

2,106  28 

164  76 

1,768  85 

890  00 

594  73 

215  13 

1,752  30 

440  80 

4,081  33 

2,153  98 

Masonry 

5,004  66 
963  52 
616  20 

1,492  05 

3,301  65 

9,250  13 

Marble  work 

Painting  and  glazing 

74  25 

839  13 

1,226  48 

1,260  02 

2,501  60 

778  00 

6,679  48 

Plastering 

577  72 

123  75 

7  50 

193  42 

398  97 

8  00 

42  00 
734  58 

48  25 

169  66 
948  45 

1,004  80 

1,810  21 

10  50 

161  55 

2,149  15 

Roofing  and  metal  work 

2,751  42 

464  94 

5,000  00 

1,300  86 

5,316  82 

74  25 

Totals , 

$88,461  54 

$11,737  93 

$14,196  73 

$17,833  18 

$15,559  89 

$31,088  31 

$6,782  16 

$17,493  47 

$2,330  16 

$2,527  10 

$58  00 

$4,602  60 

$124,209  53 
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